PUBLIC WORKS, IRELAND. 


FORTY-SIXTH ANNUAL REPORT 

FROM THE 

COMMISSIONERS OF PUBLIC WORKS 

nr 

IRELAND: 

WITH 

APPENDICES, 

FOR THE YEAR 1877-7 8. 


JJrtsAit teir to fcrfjf Jf ousts of IJariiamoti hr ffiratmimtr of fitr Utitjtstj. 



DUBLIN : 

PRINTED BY ALEXANDER THOM, 87 & 88, ABBEY-STREET, 

PRINTER TO THE QUEEN’S MOST EXCELLENT MAJESTY. 

FOR HER MAJESTY’S STATIONERY OFFICE. 


[C. — 2092.] Price Wcl. 


1878 . 


Printed image digitised by the University of Southampton Library Digitisation Unit 



Printed image digitised by the University of Southampton Library Digitisation Unit 



CONTENTS 


REPORT. 

1. Abstract op Accounts op Loans foe Public Works, • • • • 

2. Loans and Sanctions, .... • • • 

3. Advances and Repayments, . . . • • • • 

4. Irish Reproductive Loan Fund Act, ...... 

5. Public Buildings, ..•••••< 

6. Post Obfioes, Customs, Constabulary, and Metropolitan Police Buildings, 

7. Coast Guard Stations, ....... 

8 . Phcenix Park, ........ 

9. Queen’s Colleges, 

10. National Education Buildings, ..... 

11. National School Teachers’ Residence (Ireland), . . 

12. Labouring Classes’ Lodging-Houses and Dwellings, • • 

13. Glebe Loans, . ...••*• 

14. National Monuments and Ecclesiastical Ruins, 

15. Limited Owners’ Residences, . 

16. Fuel and Light, <Sio., . . • 

17. Land Improvement, ...•••• 

Thorough Drainage, ifec., . • • 

Planting for Shelter, ...... 

Farm Buildings, . • • 

Dwellings for Agricultural Labourers, .... 

18. Landlord and Tenant Acts, 1870 & 1872, . 

19. Arterial Drainage under Original Acts, .... 

20. Drainage and Improvement of Lands, .... 

21. Increased Rents, . . . i • • 

22. Maintenance of Drainage and Navigation, . . . • 

23. Harbours— Kingstown, Hgwth, Dunmore, Donaqhadbe, and Ardglass, 

24. Fishery Piers and Harbours, • • • 

25. Inland Navigations, . 

26. Post Roads, 

27. County Surveyors’ Assistants, • 

28. Arbitrations, 

29. Tramways (Ireland), • • • • * 

30. Bridges — Wellesley Bridge, Limerick, .... 

31. Bridges between Counties, . • • • • • 

32. Blaokrock Road, . • • ■ • 


Fas* 

6 


6, T, 8, 9 


10 


11 


12 

12, 

13 


13 


13 


14 


14 


14 


14 


15 


15 


15 


15 


16 


17 


17 


17 


17 


17 


18 


19 


20 

20 

21 


21 


22 


23 


23 


24 


24 


24 


25 


25 


25 


APPENDIX. 


Appendix A. — Accounts:— 

(A )— Abstract of the Accounts of the Commissioners of Public Works for Year ended 31st March, 

1878 

/ * 1 \ Parliamentary Votes and Grants— An Account showing the Receipts and Expenditure of the 

V ' ' Commissioners of Public Works, in the Year ended 31st March, 1878, . 

f A 2 1— Public Loans, and Advances.— An Account showing the Receipts and Expenditure of the 

V ' ' Commissioners of Public Works, in the Year - ended 31st March, 1878, .... 
/A 3 p u blic Loans Repayments.— An Account showing the Receipts and Expenditure of the 

V ' Commissioners of Public Works, in the Year ended 31st March, 1878, 

CA 4 V— Land Improvement Preliminaries.— Account showing the Receipts and Expenditure of the 

V ’ ‘ Commissioners of Public Works, in the Year ended 31st March, 1878, . 

/ a 5 \ Lunatic Asylum Buildings— An Account showing the Receipts and Payments of the Com- 

V * missioners of Public Works in Ireland (on account of the Commissioners for the Control, 

&c. of Lunatic Asylums), during the year ended 31st March, 1878, pursuant to Act 
1 & 2 Geo. IV., c. 33, &c., • • • • • • • 

f A 6 W Miscellaneous Services— Account showing the Receipt and Expenditure of the Commis- 
' sioners of Public Works, in the Year ended 31st March, 1878, . 

(A. 7 V— Abstract of Loans made by the Commissioners of Public Works, under the provisions of Act 
v ' ' 1 & 2 Wm. IV., cap. 33, and subsequent Acts, to the 31st March, 1878, . 

(A S )— Statement of Final Awards under Arterial Drainage Acts, with Repayments thereon, to 31st 
March, 1878, • * 2 ‘ 


Printed image digitised by the University of Southampton Library Digitisation Unit 



IV 


CONTENTS. 


Appendix B. — Inland Navigations and Harbours : — 

No. 1. — Manning, Robert, C.B., on Piers and Harbours, and Maintenance of Drainage Works 
„ 2. — Alcock, Edward II., Dunmore Harbour, ••••.. 

„ 3. — Burney, Henry D., Howth Harbour, ...... j 

„ 4. — Menick, James M., Shannon and Boyle Water Navigations, . . . . . 

, T 5. — Molloy, Wm., Shannon and Maigue Navigations, and Lower Shannon Piers and Harbours 

„ 6 Adams, Robert, Ulster Canal and Tyrone Navigation, .... 

„ 7. — Dodd, P. J., Lower Boyne Navigation, ..... 

Appendix Q . — Landed Property Improvement : — 

Inspectors’ Annual Reports, ....... 


Page 

52 

54 

54 

54 

56 

57 

58 


58 


Appendix D. — Landed Property Improvement Loans : — 

Landed Property Improvement Acts.— Schedule showing the Proprietors who have applied for and 
obtained Loans, the amount sanctioned and issued, . ... 

Appendix E.— National Monuments and Ecclesiastical Ruins : 

Schedules of Monuments vested in the Commissioners of Public Works .... 
Report of Mr. T. N. Deane vpon the Works executed and.tkeir results, with explanatory Drawings, 


63 

69 

77 


Printed image digitised by the University of Southampton Library Digitisation Unit 



PUBLIC WORKS, IRELAND. 


FORTY-SIXTH ANNUAL REPORT 


COMMISSIONERS OF PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1877-78. 


TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 


Mat it please tour Lordships, 


TffE have the honour to submit our Forty-sixth Annual Report on the several 
services intrusted to our management, viz. : — 

Loans for Works of Public utility, and for Sanitary Improvements under the 
Public Health Acts ; Sanctions, Advances, and Repayments ; Irish Repro- 
ductive Loan Fund Act. 


Public Buildings, viz. : — 

Dublin Buildings, including Viceregal Residences and Establishments in Dublin 
Castle and the Phcenix Park, the Courts of Law, Public Offices, Government 
Prisons, Constabulary Dep6t, General Post Office, Metropolitan Police Stations 
the Royal Hospital, Kilmainham, the Royal Hibernian Military School, 
Ordnance Survey Office, Mountjoy Barrack, the Museum of Science and Art, 
the Royal Dublin Society, Glasnevin Gardens, the Royal Irish Academy, the 
National Gallery of Ireland, the Royal College of Science. 

Post and Telegraph Offices throughout Ireland. 

Customs and Inland Revenue Buildings throughout Ireland. 

-Constabulary Buildings throughout Ireland. 

Coast-Guard Stations throughout Ireland. 

Phoenix Park. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

National Education Buildings. 

National School Teachers’ Residences. 

Labouring Classes’ Dwellings and Lodging Houses. 

Glebe Loans. 

National Monuments and Ecclesiastical Ruins. 

Parochial Records Buildings. 

Limited Owners’ Residences. 

Supply of Fuel and Light to all Public Offices in Ireland. 

Landed Property Improvement, including — .. 

Drainage of Lands, &c. 

Erection of Farm Houses and Farm Buildings. 

Erection of Scutch Mills. 

Erection of Labourers’ Dwellings. 

Loans for Planting Trees for Shelter. 

Landlord and Tenant Act, 1870 (33 & 34 Vic., c. 46). 

Arterial Drainage, with Improvement of Navigation and Water-power, 5 & 6 Vic 
c. 89, &c. 

Drainage and Improvement of Lands Act, 1863, 26 & 27 Vic., c. 88, &c. 
Increased Rents in respect of Drainage Charges. 

Drainage Maintenance Act, 29 & 30 Vic., c. 49. ■ 

Maintenance of Navigations in connexion with Drainage. 

Barbours. 

Fishery Piers and Harbours. 

Inland Navigations. I 

Post Roads. ' ’ . 

County Surveyors’ Assistants. ' 

Railway Clauses Consolidation Act, 8 Vic., c. 20. I i T 

Arbitrations — Railway and other. 

Tramways. • 

Bridges. 

Blackrock Road. ' 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


LOANS. 

The foregoing abstract gives the results of all Loan transactions, under their several 
classes, which have been intrusted to the Board’s management from the commencement 
of its operations in October, 1831, to 31st March, 1878. 

Applications received from 1st April, 1877, to 31st March, 1878, inclusive : — 

•Public Health (Ireland) Act, 1874, 37 A 38 Vic., c. 93, s. 43. 

Boards of Guardians of the following Poor Law Unions — 

Union. • 


Cookstown, 

. ' Sewerage Works, 

. Town of Cookstown, County of 




Tyrone, . . . . 

£1,000 sanctioned. 

Dungarvan, 

. Supply of water, . , 

. Village of Aglish, Co. of Water- 




ford, 

£150 

sanctioned. 

Strabane, ' 

. Improvement of sewerage, 

. Town of Strabane, Co. of Tyrone, 

£6,500 sanctioned. 

North Dublin, 

. Sewers, .... 

. Drumcondra, Co. of Dublin, 

£200 

sanctioned. 

North Dublin, 

. Supply of water, 

. Goosegreen, Co. of Dublin, 

£227 

sanctioned. 

North Dublin, 

. Supply of water. 

. Glasnevin, Co. of Dublin, 

£820 

sanctioned. 

Downpatrick, 

. Supply of water, 

. Townof Portaferry, Co. of Down, 

£250 

sanctioned. 

Castlebar, 

Supply of water, 

. Town of Castlebar, Co. Mayo, . 

£400 

sanctioned. 

Irvinestown . 

. Supply of water, 

. Town of Irvinestown Co. Ferma- 




nagh, 

£650 

sanctioned. 

Rathdrum, 

(Supply of water, . 

. Town of Rathdrum, 

£200 

sanctioned. 

■ | Drainage, 

. Village of Kilpedder, 

£240 

sanctioned. 

Callan,.- . . 

. Supply of water, 

. Several localities in the Union, 

£2,000 sanctioned. 

Roscommon, . 

Supply of water, 

, Town of Athleague, Co. Roscom- 

£75 


common, .... 

sanctioned. 

Newiy, . 

. Completion of water works, 

. Town of Warrenpoint, Co. Down, 

£1,000 sanctioned 


in 

addition to 




£5,000 previously 
sanctioned. 

Coleraine ■ 

. Supply of water, . , 

. Town of Portrusli, Go. Antrim, 

£4,000. 


Corporations and Town Commissioners of the following Cities and Towns : — 


Dublin, . . 

Water works purposes, 

City of Dublin, 

r 

£14,600. 

£20,000 sanctioned 


Purchase of unhealthy areas, 

1 

-City of Dublin, . . -! 

part of sum of 
£36,778 10s. author- 
ised by the order of 
the Local Govern- 

Dublin,. . . 

Coombe and Boyne-street under 
the Artisans Dwellings Act, 



1 

ment Board. 

Londonderry . 

Land for water works 

Londonderry, . . . 

£3,000 sanctioned. 

Wexford . . 

Water supply, 

Town of Wexford, . . . 

£20,000. 

Pembroke . 

Sewerage works, . . | 

Bushfield Avenue, Ball’s Bridge, 
and Elgin Road, Co. of Dublin, 

j- £650 sanctioned. 

Portadown, 

Sewers in, . 

Town of Portadown, Co. Armagh, 

£700 sanctioned. 

Coleraine 

Water works, .... 

Town of Coleraine, . 

£7,500 sanctioned. 

Ennis . . 

Water works, .... 

Town of Ennis, 

£11,000. . 

Bray . , 

' Sewerage works, Water . 
Mains, Public Baths, Ac., Ac., . 

Town of Bray, . 

. About £7,500. 

Lurgan, 

Sewers, 

Town of Lurgan, 

£1,000. 

Queenstown . 

1 Public Urinals, 

[ Traps for surface drains, . 

| Town of Queenstown, . 

£100. . 


Buried Grounds (Ireland) Act, 1856, 19 & 20 Vic., c. 98. 




Enclosing, draining, and embel- 
lishing the new Cemetery and 
building a Caretaker’s residence 

1 

Joint Burial Board, Newtownards, . 

y £2,000 sanctioned. 



Ac., at Movilla, in the County of 
Down, 

! 

Ditto, . . 

. Galway, .... 

Cemetery for Town of Galway 

£6,000. 


Town Commissioners, Balbriggan, 

Act 1 & 2 Win. IF-, c. 33. 

. . . Market place, . 

. . £300 sanctioned. 

Ditto, Banbridge, . 

. . . Footways, Ac., 

. . £1,000 sanctioned. 
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Loans. 


Sanctions. 


Town Commissioners, 

Bray, .... 

Ditto, 

Holywood, 

Ditto, 

Queenstown, . . 

Ditto, 

Youghal, 

Grand Jury, . 
Treasurer to the 

County Sligo, 

Westmeath County Infirmary 
Mullingar, . 

Board of Guardians, 

& 

1 

1 

Harbour Commis- 
sioners, 

Dundalk, ... 

Board of Control for 
Lunatic Asylums, 

f Clonmel, 

( Castlebar, 

The Queen’s Institute 
and Queen’s College, 

| Housje for Institute, 


Act 1 and 2 Win. IV., c. 33, continued. 

Footways, &c. 


Dock and Embankment, 
Purchase of Town hall for Court 


Hydrants, 

( Purchase of Green-park property, 1 
for Public Park . 

. Rebuilding Bridges i 


| About £4,500. 

House, .... ^800-. 

( Road, Flagging, Wall, and n 

\ Hydrants, .... J £ M00. 

| £900 sanctioned! 
County, £1,000. 

Purchase of site for Infirmary, £600 (Board advised' 
they had no power to. 
lend). 

Boundary walls, . . . / -£500 (not sanc- 

I turned by Treasury.), 

£26,000. 

J 

£1,500 sanctioned: 


To purchase a dredger and plant, 
and to complete the deepening of 
river and improvement of Har- 
bour, ■ . 

. Connecting Tunnel . 

. Dormitory and Infirmary for 
Infectious Diseases 


Navan and Kingscourt 
Railway Company, 


) Purchase of house No. 24 Upper 
f Merrion-street, 


To complete their line, Carrick- 
macmss extension, . 


£1,000 sanctioned, 
f £3,000 (Treasury 
1 are of* opinion that 
the purposes for 
which Loan sought 
cannot be con- 
sidered a Public 
Work, within the 
meaning of the Act 
1 and 2 Wm. IV 
c. 33). 

£10,600. 


SANCTIONS, FUNDS, &c. 

During the past year Loans have been sanctioned by your Lordships out of the? 
respective Loan Funds for the following objects, viz. : 


s. 33, ifec.— 


Public Works Loan Fund, 1 ds 2 Wm. IV., 

Counties, ... 

Local Boards for Improvements in Towns and Districts. 

Loads and Bridges, . 

Bailways, . 

Fishery Piers, . 

Labourers’ Dwellings in Towns, 

Artisans Dwellings, . 

Glebe, Loans, . . 

Public Health Act, . ] ’ 

River Drainage Maintenance, 

River Drainage, 26 & 27 Vic., c. 88 

Land Improvement Act, 10 Vic., c. 32— 

For Thorough Drainage, Farm Buildings, Labourers’ Dwellings, 

bencmg, Planting, & c ., . . . . _ b 

National School Teachers’ Residences, 

Land Act, 33 & 34 Vic., c. 46 

For the Purchase by Tenants of their Farms, 


£ 

2,000 
4,200 
169,000- 
163,333 
824 
23,614 
20,000 
32,061 
42,180 
150 • 
26,341 


158,300 

4,940 


4S3.70J 

163,240 

62,991 

£709,934 


dnrino- vari°usobjects to which the F unds for Loans have been allocated 

the nrevion^vpflX^ tota l amount £709,934 being considerably in advance of 
the previous year s operations, winch amounted to £450,042. 

und ei ‘f 25 ^ ’ 8 mainly due to a few large Loans, yet the period' 

duties This is e 'd aS ^ ndoil ktedly been one of marked progress in this part of our 
created eVlde » c ^/ fact that the number of foans made, or charges- 

rJLZTr i the accounts closed in the same periods being: 

ahiv tn I, ni l. 1. ' . 3 . - 11!i at ^ te °f progress must necessarily add very consider- 

Char g es ' and the amount of indebtedness to the 

SeTltLd m Ireland; the number now amounts to 6280, and 

tne outstanding indebtedness to £2,668,807. 
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. The special Loans referred to which have been authorized during the year are as 
follows - 


£ 

The Dublin Bridges, 000 

The Londonderry Bridge Commissioners for freeing the * 

Bridge of Tolls, 39,000 

Ballymena and Larne Railway, . . . . _ 45 000 

Waterford, Dungarvan and Lismore Railway, ... 93 333 

Waterford and Wexford Railway, , . . 25 000 

Corporation of Dublin for purchase of site for Artisans 

Dwellings, 20,000 


The amount allocated to Labourers’ Dwellings in towns was £23,614, or £12,600 over 
the previous year, thus bearing out the belief expressed in our last report that the public 
were shewing an increasing desire to avail themselves of the provisions of this Act. These 
Loans when fully carried out will provide 272 separate new dwellings, and the improve- 
ment of 4 1 existing houses for the poorer classes, as the result of this year’s operations. 

The Glebe Loans Acts which would have expired on the 31st August next have 
been renewed by an Act passed in the present Session of Parliament for a further period 
of two years. The amount sanctioned during the year £32,061 varies little from the 
figures of the previous year. This amount provides for the building or improvement of 
67 Glebe houses, making a total of 441 Glebes, which have been assisted by funds 
obtained under the provisions of this Act, amounting in all to £203,930. 

The Loans for Sanitary purposes, 26 in number, and amounting to £42,180, also vary 
very little from the previous year’s sanctions ; nine of these Loans absorbing £13,593 
are for Sewerage works, and seventeen for Waterworks amounting to £28,5S7. 

Under the subdivision of Arterial Drainage as carried out by the Act 26 & 27 Viet, 
c. 88, which enables Local District Boards to undertake these works of improvement 
subject to our control, we have only to report the commencement during the year of two 
districts, viz: — The Blackwater in the county of Cavan at an estimated cost of £2,000, 
and the Laracor in the county of Meath at a cost of £5,500, and that in the same period 
Loans have been made to districts in progress on supplemental estimates amounting to 
£18,841. 

Since the passing of this important Act, 34 districts have been undertaken under its 
provisions. The works of 26 have been completed at a cost of £208,731, and 8 are still 
in progress at an estimated cost of £169,236, making a total of £377,967. 

The amount allocated to Land Improvement purposes, £158,300, is considerably in 
excess of last year when it was £129,310, or of any previous year since 1851. The 
advances in this service, which in one year only between 1853 and 1867, exceeded 
£60,000, in the past year have doubled that amount, and with every prospect of further 
progress in the same direction. Loans in connection with this service have also been 
made in pursuance of the Act 38 & 39 Viet., c. 32, in aid of National School Teachers’ 
Residences to the extent of £4,940. The total advances under this Act now amount 
to £2,844,782. 

The Public Works Loans Act, 1877, cancelled the balance of the special Fund 
applicable to this purpose, and determined that in future the Funds should be obtained 
on an annual estimate to be submitted for the approval and vote of Parliament. 

For Land Act Loans £62,991 have been granted against £68,106 in the previous 
year. Since this Act came into operation in 1870, 702 tenants have availed themselves 
of its provisions to purchase their holdings, and have become proprietors in the 
aggregate of 42,440 acres, at a total cost of £700, 147, including £416,802 advanced by us 
or an average of 60 acres to each. The annual rent paid in respect of these holdings was 
£28,940 against which the annual rent charge payable to the Government for 35 years 
will be £20,840 from the dates of the respective advances. 

In our last report we adverted to the important and most desirable change which the 
Bill then under the consideration of Parliament, as introduced by your Lordships, would 
effect in our Loan System. That Bill passed on 23rd July, 1877, under the title of the 
Public Works Loans (Ireland) Act 40 & 41 Viet., c. 27. It provides that all Loan 
Advances for Ireland shall be made through us under the direction of your Lordships, 
and that all such advances, save those made for Land Act purposes, shall be provided for 
by an annual vote of Parliament based on an estimate to be prepared by us on the 
applications from intending borrowers for advances likely to be required within the year. 
We have explained to your Lordships’ satisfaction that as respects Loans to individuals 
and for services which are under our own control) an estimate based on this system would 
be much less reliable than one framed by ourselves from averages and other information 
in our possession. The annual estimate for Loans, is, therefore, framed partly on our 
sole resoonsibility and partly when the borrowers are local bodies — as in the practice with 

B 
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Loans made in England by the English Loan Commissioners — on the applications re- 
ceived from these bodies. Our estimate for Loans for all purposes (Land Act excepted! 
for the year 1877-78 amounted to £711,500, and the amount granted to meet this by 
the Act £700,000 _ 3 

This provides for Loans — I. To Grand Juries of Counties, Local Boards, Roads and 
Bridges, Railways, Harbours, Fishery Piers, Labourers’ Dwellings in Towns, Glebe 
Loans, Artisans’ Dwellings, River Drainage Works, and Maintenances, which were 
heretofore granted out of the Public Works Loans Fund pursuant to 1 & 2 Win. IV. 
c. 33. II. For Land Improvement Loans, and Loans for National School Teachers 
Residences, which previously had their own special and distinct fund. And III. For 
the following other purposes, the Funds for which by their several Acts were made 
chargeable on the growing produce of the Consolidated Fund, viz. : — 

Repairs of Post Roads and Bridges, 6 & 7 Wm. IV., c. 116. 

Land Improvement Loans Preliminary Expenses, 10 Viet., c. 32. 

Repairs of Fishery Piers, 16 & 17 Viet., c. 136. 

Lunatic Asylums Buildings, 1 & 2 Geo. III., c. 33, &c. 

Do., Support, 1 Geo. IV., c. 54. 

Navigation Repairs, 19 & 20 Viet., c. 62. 

By consolidating all these services and supplying each out of one common Fund to 
be sanctioned by Parliament from year to year, an advantage has been attained which 
cannot be too highly appreciated. It, in fact, simplifies and reduces many different forms 
into one common procedure with a result which has been found in every respect 
satisfactory. 

The Act also enables us to claim repayments from Counties for various purposes 
without the intervention of the Lord Lieutenant, or the Lord Lieutenant in Council and 
it confers on your Lordships as to the issue and repayment of moneys, powers which 
were previously exercised by the Lord Lieutenant. 

The Act further lays down the general principle that all advances out of the Con- 
solidated Fund, made by way of loan, shall bear interest at the rate of three-and-a-half 
per cent, per annum, or at such higher rate as your Lordships may from time to time 
determine, so as to prevent loss to H. M. Exchequer. This principle is now in operation, 
but it will take a few years before its results can be fully realized. 

In addition, the Act of 1877 gives us the power to lend for the purchase of tolls of 
bridges on security of County cess, under which we have advanced the Londonderry 
Bridge Commissioners a sum of £39,000 to aid in paying off the debts of the bridge and 
ultimately freeing it of tolls. 

ADVANCES AND REPAYMENTS. 

The total Loan advances during the year amount to £483,239, against £406,572 of 
the former year, and the repayments including interest to £206,161, against £171,263. 

The following statement shows under several heads to what purposes the advances 
have been applied, and the sources from which the repayments have come, viz. 


Public Works Loan Fund, 1 & 2 Wm. IV., c. 33- 
Counties, 

Local Boards, 

Hoads and Bridges, 

Inland Navigation, 

Railways, 

Harbours, Docks, <&c. 

Fishery Piers, 

Labourers’ Dwellings in Towns, 

Public Health, 

Glebe Loans, 

River Drainage, 5 <fc 6 Vic., c. 89, 

Do., 26 & 27 Vic., c. 88, 

Do., Maintenance, 29 <fc 30 Vic., c. 49, 
Other Public Works Loans — 

Loans per Act 57 Geo. III., c. 34, . 

Roads and Bridges Repairs, 

Land Improvement Prelimaries, 10 Vic., c. 32 
Repairs of Fishery Piers, . . ’ 

Repairs of Navigation Works, 

Lunatic Asylums Buildings, . 

Improvement of Lands, &c., 10 Vic. e. 32 


Total for Public Works Loans, 
Land Act, 


Advances. 

Repayments 

£ 

£ 

8,500 

13,299 

4,900 

1,182 

67,881 

400 

— 

1,687 

64,600 

20,67S 

1,500 

5,508 

2,441 

1,183 

8,184 

1,409 

47,581 

8,447 

32,478 

7,252 

— 

33,464 

40,819 

10,629 

647 

1,983 

_ 

180 

724 

1,499 

800 

861 

— 

450 

— 

130 

22,000 



121,340 

76,665 

. £424,395 

186,806 

58,844 

19,355 

£483,239 

£206,161 
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The amount received in the year from over 6,200 borrowers is made up of 

£ 

Principal Repayments ..... 129,693 

Interest Payments ..... 76 468 

The amount stated under the latter head,, which is £8,894 in excess of the amount 
received in the past year, has been all applied in aid of the Revenue for the year. 

The present value of the Loan Debts standing in our books on the 31st March, 1878, 
is £2,668,807 ; on the 31st March, 1877, they amounted to £2,297,605, showing a net 
increase of £371,202.. Of this increase £346,895 is due to the excess of advances over 
repayments and remissions in the. year, and the remainder to the balances on other 
Loan Accounts which have been incorporated with our loan system by the “ Public 
Works Loan Act, 1877.” A considerable further addition has since been made by the 
Loan Services heretofore administered by the Paymaster General, and which have now 
been handed over to our management in pursuance of the provisions of that Act. 

Since our last report the charges on the following Drainage Districts have ceased : 

Dlstriot - l2S££§: No - ot Proprietors. 

£ 3. d. 

Leesborougb, .... 84 2 11 20 

Killimor, . . . . 632 11 3 40 

Lisduff, ..... 47 9 6 7 


£764 3 8 67 

and awards have been made bringing the advances issued to the following districts under 
half-yearly repayments : — 

District. Cost of Works. Half-yearly In- No. of Proprietors. 

stalments. 

£ 8. d. £ s. d. 

Kildare, 8,657 4 6 274 8 8 8 

Mulfcear, ..... 30,779 0 0 747 17 6 30 


£39,436 4 6 £1022 6 2 38 

One Maintenance Drainage work has been completed, viz., the Loughans, creating a 
half-yearly charge of £49 14s. 4 cl. repayable in 6 years. 

The repayments have been made with satisfactory punctuality by most of the 
borrowers. 

The following table shows the number of outstanding Loans and number of defaulters 
under each class on the 31st March 1878, viz., 

No. of Doans. Defaulters. 

Public Works Loans, .... 210 3 

Glebe Loans, . . . . . 408 Nil. 

Arterial Drainage, 5 & 6 Viet., c. 89, . . 1,350 84 

Do., 26 & 27 Viet., c. 88, . . 515 31 

Do., 29 & 30 Viet., c. 49, 1 . 199 9 

Land Improvement, .... 2,858 138 

Land Act, ...... 702 3 

6,242 268 

This shows an average of something over 4£ per cent, on the whole number. Of the 
268 many have since paid, and several others arise from change of ownership, 
death, and legal difficulties. We have made every effort to reduce these to a minimum, 
and it is hoped that even the present state of things may undergo improvement in 
future years. 


Irish Reproductive Loan Fund Act. 

In our two previous Reports we fully explained the procedure we had adopted for 
carrying out the numerous small Loans made to Fishermen under this Act, as well as the 
conditions under which these advances are made. These arrangements have now been 
in active operation for three years ; they have enabled us, without expense to the State, 
or this Fund, to carry out and complete numerous Loans with a humble class of people 
in some of the most remote parts of the country, and to secure their punctual repay- 
ment ; a result as satisfactory as it is creditable to the class whom it has been the 
desire of the Legislature to assist. 

Since the passing of the Act we have made 811 advances on Loan, and as on an 
average, two persons are concerned in each Loan, this represents assistance to at least 
1,620 persons. The total amount advanced to 31st March, 1878, was £15,239. The 
total repayments, including interest at 2y- per cent. £7,283 165. 4c?. The amount 
overdue in Promissory notes which fell due before the 1st April £141 0s. 2d. 

B 2 
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The following Abstract shows the amount of the several County Funds available for 
Loans at the beginning of 1877, how much of them were applicable to Loans for Fishery 
purposes, and the amount of Loans taken by each County in the period : — ^ 


Coojrrv, 

Money Value 
of Funds in 
January, 1877, 
Available for 

Portion 
Applicable 
within the year 
to Fishery 
Loans. 

in respoet of 
Fishery Loans of 
1877. 

Number. 


£ 

£ 

£ 


Clare, 

1,456 

364 

364 

31 

Cork, 

3,469 

867 

867. 

32 

Gal-way, .... 

4,399 

1,100 

1,100 

73 

Kerry, .... 

8,640 

2,160 

144 

, 7 

Leitrim, .... 

1,298 

324 

— 

_ 

Limerick, .... 

2,453 

613 

— 

_ 

Mayo, 

2,505 

626 

617 

51 

Sligo, ..... 

1,814 

453 

225 

17 

Roscommon, 

5,060 1 

Non- 


_ 

Tipperary, .... 

3,453 { 

Maritime. 

i 

- 


34,547 

6,507 

3,317 

211 


It will be observed by the foregoing that two of the maritime counties, Limerick and 
Leitrim, have not availed themselves of the Funds which were at their disposal for 
Fishery Loans during the past year. This arises from the facts that Limerick is 
connected with the sea only by the River Shannon, and that Leitrim has a very small 
seaboard, so that probably there are scarcely any sea- coast fishermen residing in either 
County. We are, however, unable to explain the disinclination of the sea-faring 
population of Kerry and Sligo to fully avail themselves of the provisions of the Act. 
Thus, the former County, with power to borrow £2,160 in the year, only did so to the 
extent of 7 Loans, amounting to £144, and the latter only took one-half of the sum 
allocated to it for the year. On the other hand, the Counties Clare, Cork, Galway, and 
Mayo, eagerly took up all the Funds placed at their disposal. 

No applications for Loans have been received from the non-maritime Counties, or 
from the maritime Counties for other than Fishery Loans. 

When this Fund was handed over to us in August, 1874, in pursuance of the Act 37 
& 38 Viet., c. 86, it consisted of £42,061 Consols, and £974 Cash, and valuing the 
former at £94, it represented a money value of £40,511. 

In the return presented to Parliament in January last we stated that wc held £37,118 
Consols, and £778 in Cash, which on the same valuation would give a money value of 
£35,668, showing a decrease of available Funds over the former period of £4,843. But 
against this decrease of Funds in hand we held at the same period Promissory notes, which 
experience has proved to be reliable assets, amounting to £9,121, all of which will 
probably be realized during the next 3 years, so that we may confidently state that the 
Fund entrusted to our management has hitherto been undergoing a gradual, but steady 
increase in its value. 

We cannot close this part of our report without expressing the obligations we are 
under to the Clergy, both Roman Catholic and Protestant, residing in the Counties in 
which these Loans are made, for the valuable assistance they have given us on all occa- 
sions in carrying out so many troublesome Loan transactions. 


PUBLIC BUILDINGS. 

The necessary works of repairs and maintenance to the several metropolitan and 
provincial public buildings in our charge have been duly attended to. 

Revenue Buildings. 

At Passage East, county Waterford, a new office has been constructed for the 
Customs Examining Officer at that station. 

Post Offices. 

The works at the new Post Office in Cork have progressed in a satisfactory manner, 
and the building is fast approaching completion. 

At Howth the old Martello tower has been fitted up as a telegraph cable store and 
office. 
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Constabulary Barracks. 

At the Constabulary dep6t, Phoenix Park, a new cooking apparatus for cook-house 
No. 2 has been provided. 

A new barrack ha3 been erected at Dunfanaghy, county Donegal, to accommodate 
1 Head Constable, 1 Constable, and 12 men. 

Considerable works of alterations, &c., are in progress at Ballyjamesduff Barrack, 
county Cavan. 

At Limerick, William Street Barrack, improvements have been made by the con- 
struction of an entrance porch and putting up a new railing in front of the building. 

Metropolitan Police Buildings. 

An additional cell has been constructed at Newmarket Station. At Manor-street 
Barrack a ball-alley has been built, and at Donnybrook Barrack a bath-room and 
clearing shed have been erected. 

Royal Hospital, Kilmainham. 

Accommodation has been provided for religious worship for the Roman Catholic 
in-pensioners by forming a chapel in the main building and fitting it up suitably for 
Divine service. 

Royal Hibernian Military School. * 

Works are now in progress for enlarging the Roman Catholic Chapel which was 
found to be insufficient to accommodate the number of Roman Catholic boys and 
officials belonging to the institution. 

Ordnance Survey Office, Mountjoy Barracks, Phcenix Park. 

The fittings and fixtures, together with the tables required for the new printing 
office, have all been provided, and the works connected with them are now completed. 
Additional accommodation has also been provided at the canteen. 


Coast-Guard Stations. 

The following new Stations have been completed during the past year : — 

Annagassen, county Louth, 2 men. , 

Doohoma, county Mayo, 1 Chief Boatman and 4 men, watch-house, boat-house, 
store, &c. 

Knockalla, county Donegal, 1 Chief Boatman and 4 men, watch-house, boat-house, 
store, &c. 

Mizen Head, county Wexford, 2 men. 

Newcastle, county Down, 1 Chief Officer and 5 men. 

Tara, county Down, 4 men. 

Torr Head, county Antrim, 4 men. 

Rosslare, county Wexford, drill-shed, battery, magazine, boat-house, and slipway. 

The works are in progress at the following new Stations : — 

Bally waiter, county Down, 1 Chief Officer and 8 men, watch-room, and boat-house. 
Curracloe, county Wexford, 1 Chief Boatman and 6 men, watch-house, boat-house, 
store, &c. 

Greenore, County Louth, 1 Chief Boatman, 5 men. Watch-room, and boat-house. 
Howe Strand, county Cork, 1 Chief Boatman 4 men, watch-house, and boat-house. 
Ringabella, county Cork, 4 men, watch-room, boat-house, and store. 

Rossmoney county Mayo, 1 Chief Officer, 1 Chief Boatman, and 10 men, boat- 
house, watch-house, store, slipway, &c. 

Ventry, county Kerry, 1 Chief Boatman, 4 men, watch-house, and boat-house. 
Phcenix Park. 

The works necessary for the conservancy of the Park, and the maintenance of the 
various roads, avenues, and footways intersecting it have been duly attended to, 
and the lodges of the Deer Keeper, Gate Keepers, Park Constables and Overseers have 
been kept in proper repair. 
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The piece of ground, which the recent construction of the railway tunnel under fh 
Park rendered it desirable to add to the People’s Garden, has been brought into cultiva 6 
tion and planted, and forms a valuable addition to these gardens, which have been 
maintained with much care, and continue to be a favourite resort for a large number of 
the working classes. 

The formation of the terraces in connection with the Wellington Testimonial has 
been completed, and the approaches thereto improved. 

The timber palings enclosing one of the gate lodges and the National School house 
near the Ashtown Gate, have been replaced with portions of the wire fencing which 
had been removed from around the clumps of trees on the sides of the main r<Tad and 
which no longer required that protection. ’ 


Queen’s Colleges. 

The necessary works of repair and maintenance at the Queen’s Colleges, Belfast and 
Galway, have been attended to. The works of extension and improvement of the 
buildings for the School of Anatomy and Physiology at Cork, are sufficiently forward 
to admit of their being available for the classes of 1877-78 ; the rest of the building is 
in a very advanced state, the necessary fittings are in hands, and the Board have 
received from the College authorities expressions of great satisfaction with the results 
of the works so far executed. 

National Education Buildings. 

Works of progress and completion have been carried out in the past year at 37 new 
ordinary literary National School-houses, at a total cost of £10,625 17s. Id., towards 
which the Board paid as Grants two-thirds, or the sum of £7,083 18s. Id, the remaining 
one-third of the expense being contributed by local persons interested in the schools. 

Various additions to and enlargements of school-houses, together with such works of 
improvement as providing timber-flooring, erecting porches, building enclosing walls 
and gates, wainscoting, tablet rails, eave gutters, and other works, have been effected 
at 23 ordinary literary National Schools, at a total cost of £1,519 16s. 6d Towards this 
sum the Board paid two-thirds, viz., £1,013 4s. 4d. and the remaining one-third was 
borne by local persons interested. 

Besides this outlay, the Board have expended in new works and alterations, repairing 
and maintaining the Metropolitan (or Central) Model School Buildings, the District Model, 
Minor Model, and Model Agricultural Schools, the sum of £11,036 15s. 3d., and a 
further sum of £1,382 18s. 6d. for furniture for those buildings ; and on the ordinary 
literary National Schools in charge of the Board, a sum of £2,293 5s. lid has been also 
expended, in works of maintenance and repair. 

Thirteen Grants in aid of building residences for Teachers of Vested National School- 
houses, have been made during the year, amounting to £1,397 9s. 3d. 


NATIONAL SCHOOL TEACHERS’ RESIDENCES (IRELAND) ACT. 
38 & 39 Vic., c. 82. 


Twenty-five apph^tions under this Act have been received during the year for Loans, 
to *' 661 > thirteen of which have been sanctioned within the year, amounting 
to £2,860. The remainder await the compliance by the applicants with certain con- 
ditions required by the Act and the Treasury regulations. 


LABOURING CLASSES’ LODGING-HOUSES AND DWELLINGS ACT 
(IRELAND) : 

29 & 30 Vie., o. 44. 

Eighteen applications have been received under this Act during the year ended 31st 
IS '8, and eight loans have been decided on during that period, amounting to 
£23,614 for the erection, &c., of 272 dwellings. or; 
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GLEBE LOANS. 

Glebe Loan (. Ireland) Acts, 1870-71-75 ; 

33 & 34 Vic., c. 112; 34 & 35 Vic., c. 100, and 38 & 39 Vic., c. 30. 
Eighty-two applications under these Acts have been received during the year ended 
31st March, 1878, viz. : — 


Purpose for ■which Loan is required. 

No. 

Amount applied for. 

Amount 

No. 

Sanctioned. 

For the purchase of glebe land or houses, . 

24 

£ s. d. 
7,991 0 0 

£ s. d. 
5,423 0 0 

15 

„ building or improving of glebe houses, or 
erection of out-offices, 

56 

31,598 0 0 

26,838 0 0 

50 

„ paying-off of glebe debts, 

2 

700 0 0 

400 0 0 

2 


82 

40,289 0 0 

32,661 0 0 

67 


Of these 82 applications 54 have been sanctioned, and 28 are under consideration 
or awaiting compliance with certain requirements. Of the 67 total sanctions, amounting 
to £32,661, 13 were for applications received during previous years, amounting to 

£4,174. 

NATIONAL MONUMENTS AND ECCLESIASTICAL RUINS. 

Irish Church Act, 1869 ; 32 <& 33 Viet., c. 42. 

Under the provisions of the 25th section of the above Act the Church Temporalities 
Commissioners on the 27th October and 16th December, 1874, vested in this 
Board 14 Churches, Ecclesiastical Buildings, and other structures for future 
preservation and maintenance, and in order to meet the cost of placing these 
ruins, as far as possible, in a state of security against further dilapidation, and 
to supply a fund for their subsequent preservation, these Commissioners trans- 
ferred to the credit of the Board the sum of £22,554. During the past year they 
deemed it expedient to further exercise the powers given to them by the 25th section, 
and after careful inquiry they made choice of 105 additional structures, which, out of a 
multitude of cases, appeared to be the most deserving of being preserved as monuments 
of national or historic value and importance, and vested, them in the Board for future 
maintenance ; they also transferred to the credit of this Board a sum of £27,446, 
making in all the sum of £50,000 to be applied in repairing and maintaining the 119 
Churches, Ecclesiastical Buildings, and other ancient structures selected for preservation. 

Schedules of these structures will be found in the appendix E. 

Up to the present the works have been completed at the Rock of Cashel, Seven 
Churches Glendalough, Ardmore, Ardfert, Monasterboice, De.venish Island, St. Columb’s 
House Kells, and Donaghmore. The works are in progress at Movilla, Ardtoke, St. 
John’s Point, Loughin’s Island, Maghera, Kilmacduagh, and .Howth Abbey. 

The details of the progress made and works executed during the year will be found 
in the report of Mr. Deane, the Superintendent, in the Appendix E. 

PAROCHIAL RECORDS. 

Act 39 & 40 Vic., c. 58. 

Under the provisions of this Act inspections of the Repositories provided for the safe 
custody of the Records have been made in 307 parishes, and reports founded thereon 
have been forwarded to the Deputy Keeper of the Records. 


LIMITED OWNERS’ RESIDENCES. 

Acts 27 & 28 Vic., c. 113 ; 33 & 34 Vic., c. 56 ; 34 & 35 Vic., c. 84. 

Absolute orders have been made to the extent of the value of the work executed in 
the following cases: — Henry Bruen, esq., m.p., additions to Oak Park Mansion, Co. 
Carlow; Mrs. Pauline Grattan Bellew, erection of Mansion, Dunratty Estate, Cueen s 
Co.; D. B. M. Baird, esq., erection of Mansion, Newtownstewart Estate, Co. Tyrone; 
the Earl of Ker.mare, erection of Mansion, Kenmare Estates, Co. Kerry, and the Earl of 
Wicklow, Improvement to Mansion, Shelton Abbey Estate, Co. Wicklow. 

FUEL AND LIGHT, &c. 

This service for the twelve months ended 31st March, 1878, embraced the supply to 
about 250 establishments in various parts of the country of coals, coke, turf, gas, chand- 
lery, water, &c., to the aggregate amount of £22,826 11s. 2d. 
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Land Im- 
provement. 


LAND IMPROVEMENT. 

Under this head we have to report that the number of applications received durin 
the year 1877-8 was 278, the total of the sums issued amounting to £121,340 beinf 
in excess, as regards applications, of any year since 1851, and nearly equal' in amount 
to the sum issued last year, which, as we then reported, was larger than that advanced 
in any of the preceding 24 years. 

The number of applications and the amounts issued in each year from the com- 
mencement in 1847 to the close of the last financial year, are stated as follows: 


No. of 
Applications 

1847, June to December (inclusive), 1,354 

Amounts 

£72^790 

356,160 

1S63, . 



No. of 

Applications. 

138 

Amounts 

£58,830 
58,430 
46,215 
26,295 
39,180 
64,973 
83,775 
77,980 
82,55 5 

1848, . 



571 • 

1864, . 



132 

1S49, . 



643 

379,836 

1865, . 



90 

1850, . 



436 

250,324 

1866, . 



98 

1851, . 



280 

' 145,653 

1867, . 



. 145 

1852, . 



164 

88,542 

1868-9, 



179 

1853, . 



154 

55,454 

1869-70, 



166 

1854, . 



123 

49,293 

35,180 

1870-71, 



159 

1855, . 



98 

1871-72, 



160 

1856, . 



108 

32,510 

1872-73, 



223 

76,290 

1857, . 



114 

31,674 

1873-74, 



224 

99,572 

1858, . 



112 

35,524 

1874-75, 



245 

102,005 

1859, . 



111 

29,334 

1875-76, 



265 

98,730 

1860, . 



135 

26,902 

36,656 

61,375 

1876-77, 



218 

121,405 

1861, . 

1862, . 



154 

184 

1877-78, 



278 

121,340 


During the year now reported on, operations have been commenced under 227 new 
Loans, which, as regards description of works, are classed under the following heads: — 

No. of Amount 

. Loans. Sanctioned. 

Drainage and other Land Works, . . . .83 £61,495 

Parra Buildings, ...... 104 67,180 

Labourers’ Dwellings, . . . . .40 25,930 


The following tabta gives the numbers of applications and the sums issued in the- 
several counties of Ireland, from the commencement to the 31st March, 1878. 


Schedule showing the Number of Loans Sanctioned and Amounts Issued. 


Name of County. 

No. of 

Amount Issued. 

Total No. 
of 

Total Amount Issued. 

Northern Division. 


£ 


d. 


£ s. 

d. 

Antrim, . 

137 

106,123 

0 

0 




Londonderry, . 

96 

47,708 

0 

0 




Donegal, .... 

169 

111,591 

0 

0 




Fermanagh, 

99 

61,030 

0 

0 




Tyrone, .... 

218 

100,730 

0 

0 




Armagh, .... 

48 

15,378 

0 

0 




Down, .... 

78 

49,994 

0 

0 











845 

498,554 0 

0 

Midland and Eastern. 








Cavan, 

94 

29,051 

0 

0 




Monaghan, 

75 

34,149 

0 

0 




Longford, .... 

143 

68,676 

0 

0 




Louth, .... 

54 

24,175 

0 

0 




Meath, .... 

223 

133,026 

0 

0 




Westmeath, 

143 

56,053 






Dublin, ... 

134 

51,907 

0 

0 




Kildare, .... 

177 

87,480 

0 

0 




King’s, .... 

111 

30,508 

0 

0 




Queen’s, . 

236 

116,990 






Wicklow, ... 

172 

85,596 

0 

0 




Carlow, .... 

141 

80,049 

0 





Kilkenny, .... 

134 

51,856 

0 

0 




Wexford, .... 

206 

95,852 

0 

0 







— 

— 

2,043 

945,367 0 

0 
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Schedule showing the Number of Loans Sanctioned and Amounts Issued — continued. 



Thorough Drainage. 

The quantity of land thorough drained under the Acts from the commencement in 
1847, to the 31st March in this year, is 260,665 acres, at an average cost of £6 7s. 3d. 
an acre, of this quantity 2,472 acres have been drained during the year now reported on. 

Planting for Shelter. 

Four Loans amounting to £7,110 have been sanctioned for this description of work 
since our report for last year, making a total of 34 loans since the passing of the 
Act 29 & 30 Vic., c. 40. 

Farm Buildings. 

For this class of work there have been sanctioned since the commencement 1,149 
Loans, amounting to £596,160. Of this number 106 Loans, amounting to £76,490 
were approved during the year now reported on. 

Dwellings for Agricultural Labourers. 

Since the passing of the Act 23 Vic., c. 19, 393 Loans have been approved of for 
these buildings, the total amount being £219,820; the cases sanctioned since our last 
Report being 44, amounting to £20,730. 

In Appendix C the Reports of the District Inspectors are given, and in Appendix D 
a statement showing the Loans in progress and the amounts issued. 


LANDLORD AND TENANT ACTS. 

33 & 34 Vic., c. 46, and 35 & 36 Vic., c. 32. 

We have to report that in the year ending the 31st March, 1878, the Loans made 
under these Acts, to aid tenants in purchasing their holdings, amounted to £58,844, 
which, with the sums issued in the previous years, gives a total of £416,802. 

Of these cases 119 were in respect of sales in the Landed Estates Court, under the 
45th section of the Act of 1870; the amount of the advances being £50,668. This 
brings the total number "of Loans under that section up to 633, and the gross sum 
issued to £356,404. 

There have been since our last Report only two cases of Loans, amounting together 
to £6,100 under the 44th section of the Act, which provides for the granting of Loans 
to tenants who agree to purchase their holdings from their landlords, such agreements 
to be approved by the Court. The total number of cases since the commencement 
under this section is 16, and the amount issued £23,312. 

In six cases where the tenants have applied under the Amending Act (1872) we have, 
advanced sums in aid of purchase to the amount of £2,076 since our last report. In 
these cases the proceedings were carried to completion without the intervention of 
the Court. There have been 53 Loans granted under this Act since the commencement, 
the total amount issued being £37,086. 


Landlord 
and Tenant 
Acts , 1870 
and 1872. 
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In the following table will be found the numbers and amounts of the Loans made 
under both Acts since the commencement in 1S70 to the 31st March, 1878, arranged 
according to Provinces and Counties. 

Schedule showing the number of cases in which Advances have been made to Tenants to 
aid them in purchasing their Holdings, stating the amount of the Purchase-money, the 
sum advanced by the Board, the number of Acres purchased, with the Annual Rent 
and Government Valuation of same, up to the 31st March, 1878. - 


PllOVINCES AND COUNTIES. 

No. of 

Amount 
of Purclinse- 
moncy. 


Amount 

Advanced. 

Number of 

Annuel Rent. 

Tenement 

Valuation. 

Leinster : 


£ s. 

d. 

£ 

A, 

R. P. 

£ 

5. 

d. 



Carlow, 

2 

1,770 0 

0 

945 

89 

1 30 

94 

6 

0 

76 10 


Dublin, 

6 

17,216 11 

9 

9,803 

550 

2 27 

762 

19 

7 

577 10 


Kildare, . 

3 

6,450 0 

0 

3,480 

206 

2 20 

422 

14 

fj 

282 0 


Kilkenny, . 
King’s, 

26 

26.7S0 0. 

0 

17,463 

1,639 

1 5 

1,118 

3 

0 

1,094 4 


9 

5,440 0 
4,952 0 

0 

3,337 

309 

3 20 

241 

2 

3 

187 5 


Longford, . 

11 

0 

2,876 

338 

1 2 

210 17 

2 

212 0 


Louth, 

3 

8,400 0 

0 

5,323 

373 

1 31 

342 

C 

6 

345 5 


Meatli, 

23 

65,389 17 

2 

37,431 

2,627 

3 14 

2,776 

19 

2 

2,475 5 


Queen’s, . 

3 

9,700 0 

0 

5,500 

470 

0 3 

454 11 

7 

392 5 


Westmeath, 

5 

23,850 13 

1 

12,413 

994 

0 39 

951 

5 

3 

836 0 


Wexford, . 

7 

6,051 1 
9,175 0 

5 

3,713 

397 

1 33 

254 12 

2 

222 5 


Wicklow, . 

4 

0 

5,576 

5S0 

3 34 

399 

17 

6 

364 10 

0 

Totals, . 

102 

185,175 4 

3 

107,870 

8,578 

0 18 

8,059 

14 

7 

7,065 0 

2 

Monster : 












Clare, 

15 

22,357 0 

0 

12,707 

1,720 

3 12 

1,118 

0 

2 

1,026 8 10 

Cork, 

30 

35,167 1 

5 

20,432 

3,SS6 

1 29 

1,747 

2 

3 

1,323 15 

0 

Kerry, 

2 

2,870 0 

0 

1,840 

398 

2 a 

161 

0 

0 

140 15 

0 

Limerick, . 

19 

60,362 1 

8 

29,415 

1,897 

3 13 

2,552 

11 

0 

1,661 10 

0 

Tipperary, 

50 

46,040 16 

8 

27,727 

3,248 

2 39 

2,118 

11 

4 

1,645 7 

0 

Waterford, 

1 

1,000 0 

0 

500 

26 

0 18 

45 

0 

0 

32 0 

0 

Totals, , 

117 

167,796 ID 

9 

92,621 

11,178 

1 37 

7,742 

4 

9 

5,829 15 10 

Connaught : 












Galway, . 

G 

16,137 2 

8 

10,277 

1,015 

1 4 

811 

17 

3 

537 11 

0 

Leitrim, . - . 

3 

663 0 

0 

380 

71 

1 27 

24 

8 

0 

29 10 

0 

Mayo, 

4 

4,095 0 

0 

2,347 

354 

2 36 

177 

1 

8 

158 11 

0 

Roscommon, 

6 

9,931 15 

0 

6,284 

830 

2 24 

507 

8 

0 

444 15 

e 

Sligo 

• 1 

2,300 0 

0 

1,533 

423 

3 27 

185 

15 

0 

150 0 

0 

Totals, . 

20 

33,126 17 

8 

20,821 

2,695 

3 38 

1,706 

9 

11 

1,320 7 

0 

Ulster : 
Antrim, 

41 

21,789 14 

5 

12,986 

1,607 

3 5 

900 

12 

3 

795 3 

0 

Armagh, . 

42 

7.S22 16 

0 

•4,891 

450 

1 9 

344 

3 

8 

343 10 

0 


39 

23,967 S 

3 

15,466 

1,359 

1 17 

985 

17 

6 

866 18 

0 

Donegal, . 

48 

43,407 0 

0 

28,447 

2,574 

0 29 

1,821 

14 

1 

1,676 1 

0 

Londonderry, 

8 

8,572 14 

0 

5,549 

292 

0 16 

345 

6 

10 

346 0 

0 

208 

162,643 11 

11 

99,780 

10,972 

0 38 

5,252 

16 

9 

5,753 19 

10 


4 

1,302 0 

0 

759 

73 

1 15 

45 

0, 

6 

50 0 

0 


73 

44,542 10 

0 

27,612 

2,65S 

0 29 

1,736 

10 

1 

1,547 3 10 

Totals, . 

463 

314,047 14 

7 

195,490 

19,987 

1 38 

11,432 

3 

8 

11,383 15 

8 

Gross Totals, . 

702 

700,146 16 

3 

416,802 

42,440 

0 10 

28,940 12 

11 

25,5 9 S 18 

8 


ARTERIAL OR RIYER DRAINAGE. 

The Board s duties in connexion with the works of Arterial Drainage, with Improve- 
ments of Navigation and Water-power, under the original Acts, viz., the 5 & 6 Vic., cap. 

\ cap. 69 ; 9 Vic., cap. 4 ; 10 & 11 Vie., cap. 79 ; 16 & 17 Vie., cap. 130; 

18 & 19 Vic., cap. 110 ; 19 & 20 Vic., cap. 62 ; 20 & 21 Vic., cap. 23 ; 21 & 22 Vic., 
cap. 41 ; and 35 & 36 Vic., c. 31, have been confined during the past year to determining, 
on the application of proprietors, the amount of increased rent to be paid by tenants in 
respect of the. benefit derived by them from improvements in their holdings, resulting 
from the Drainage operations ; and to giving information, assistance, and advice to the 
Trustees of Districts, on such points connected with their trusts as they might request, 
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and which, we have felt it within our province to supply : all executive operations have 
been long since brought to a close. 

The price agreed upon for Clonakilty Slob-lands has been paid, and the conveyance 
completed ; this will relieve this Board of any future responsibility in connexion with 
that reclamation. 

The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts (prior to 1863), including £70,201 for works chargeable to 
counties, amounted at the end of March, 1878, to £2,390,612 12s. id., of which 
£2,249,540 was advanced on Loan, and £141,073 by way of free grant ; and the repay- 
ments in respect thereof, including interest, amounted to £1,341,522 on the 31st March, 
.1878. 


Drainage and Improvement of Lands {Ireland) Act, 1863, and Amendments thereof; 
26 & 27 Yic.. c. 88 ; 27 & 28 Vic., c. 72 ; 28 & 29 Vic., c. 52 ; 32 & 33 
Vic., c. 72 ; 35 e & 36 Vic., c. 31 ; and 37 & 3S Vic., c. 32. 

Application for one new Drainage district w r as received during the year 1S77-7S, 
namely, the River Deel in the county of Cork, but no plans or Schedules were furnished, 
and no further step has been taken in the matter. 

The total number of districts brought before the Board since the passing of these 
Acts and up to the 31st March, 1878, is 51, (three having been twice applied for), viz. : — 


A. R. P. 

1. Atbboy, county of Meatli, . . 1,388 0 27 

2. Ballynacarrig, King’s and Queen’s 

counties, . . ■ . . 2,602 1 23 

3. Tliurles, county of Tipperary, . 2,446 1 15 

4. Ratbdowney, Queen’s county, . 413 1 39 

5. Sixmilebridge, county of Clare, . 2,59 5 0 4 

6. Kilmastulla, county of Tipperary, . 1,681 1 IS 

7. Silver River, King’s county and 

county of Westmeath, . . 1,092 2 30 

8. Parsonstown, King’s county and 

county of Tipperary, . . . 2,719 0 1 

9. Camoge, county of Limerick, . . 1,260 3 0 

10. Elphin, county of Roscommon, . 3,395 3 12 

11. The Connell, county of Kildare, . 747 2 0 

12. Brickey, county of Waterford, . 829 1 20 

13. Upper Inny, counties of Cavan, 

Longford, Meath, and Westmeath, 11,675 2 6 

14. The Quinagh, county of Carlow, . 680 3 0 

15. The Clodiagli, county of Tipperary, 1,657 1 4 

16. The Island Lakes and Glore River, 

county of Mayo, . . . 1,457 0 32 

17. Lough Oughter and River Erne, 

county of Cavan, ... 3,077 1 30 

18. Buncam Lake and Ballyhean River,. 

county of Mayo, . , . S28 0 0 

19. The Gully, Queen’s county, . . 1,064 0 10 

20. The Doohyle. county of Limerick, . 409 2 32 

21. The Ward . (No. I.,) counties of 

Dublin and Meatb, . . . 886 0 18 

22. Prankford River, King’s county, . 1,204 2 0 

23. The Mnlkear, county of Limerick, . 3,250 2 24 

24. Dunderry, county of Meatb, . . 3,434 0 20 

25. Douglas, county of Carlow, . . 3,088 2 0 

26. Derrinlough, King’s county, . . 622 0 30 

27. Boolinarrig, King’s county, . . 926 3 20 

28. Kildare ('l'ully River), county of 

Kildare, ..... 2,347 3 30 

29. Baltracey, county Kildare, . . 1,955 2 30 

30. Lough Erne, counties Fermanagh, 

Cavan, and Monaghan, (No. I.,) . 17,437 3 0 


A. R. P. 

31. Torrent River, county Tyrone, . 453 1 16 

32. The Boira, county Wexford, . . 1,227 3 3 

33. The River Bride and Kilcrea, county 

of Cork 1,269 3 4 

34. The Upper Gully — River Gully, 

Queen’s connty, .... 508 1 18 

35. Ballycranmore — Blackstaff River, 

county of Down, . . . 147 2 10 

36. Lough Erne, counties Fermanagh, 

Cavan, and Monaghan, (No. II.,) 19,417 1 5 

37. Ballynacourty, county Limerick, . 179 0 5 

38. Ollatrim River - , county Tipperary, . 323 3 36 

39. Fourtowns and Jerritzpass, counties 

Armagh and Down, . . . 428 2 17 

40. Rathangan River, county Kildare, . 8,789 3 15 

41. Stoneyford River, counties Meath 

and Westmeath, .... 3,536 2 30 

42. Tory Hill, county of Limerick, . 980 1 38 

43. Barnakyle, county of Limerick, . 1,007 2 22 

44. Ballintemple, county Carlow, . 504 3 0 

45. Upper Finn River, county Donegal, 1,274 2 0 

46. Upper Leannan, county Donegal, . • 656 3 0 

47. The Ward (No. II.,) Dublin and 

Meatb, S6 0 18 

48. The River Suck and its tributaries, 

counties of Galway & Roscommon, 

(No. I.,) . . . . 32,465 2 3 

49. The Swanlinhar or Blackwater, 

county of Cavan, . . . 265 2 19- 

50. The Ballyadams, near Athy, Queen’s 

county 833 2 0 

51. Laracor and tributaries, co. Meath, 878 3 22 

52. The Quoile, county Down, . . 1,379 3 30 

53. The River Suck and some of its 

tributary streams, counties Galway 

and Roscommon, (No. IL,) . 15,200 0 0 

54. The River Deel, county Cork ; no 

maps or schedules received, 


Acts have been passed confirming the provisional orders of the Board constituting 
thirty-six of those districts, viz.: — 


Athboy. Elphin. 

Ballynacarrig. Clodiagli. 

Rathdowney. Camoge. 

Sixmilebridge. Upper Inny. 

Kilmastulla. Doohyle. 

Silver River. Gully. 

Connell. Island Lakes and ) 

Brickey. Glore River. f 

Quinagh. Frankford River. 

Parsonstown. Douglas River. 


Derrinlough. Stoneyford. . 

Baltracey diver. Bride and Kilcrea. 

Boolinarrig River. 'Tory Hill. 

Torrent River. Fourtowns and t 

Mulkear. Jerritzpass. J 

Kildare. Rathangan River. 

Lough Oughter and ) Ballyadams. 

River Brae. f Swanliubar and 1 

Upper Gully. Blackwater, J 

Ballynacouvtv. Laracor. 

C 2 
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The works have been 

Atliboy. 

Rathdowney. 

Ballynacarrig. 

Connell. 

Quinagh. 

Kilmastulla. 

Silver River. 


completed and final 

Brickey. 

Sixmilebridge. 

Doobyle. 

Elpbin. 

Clodiagb. 

Gully. 

Berrinlougb. 


awards made for — 

Parsonstown. 

Baltracey. 

Boolinarrig. 

Prankford. 

Douglas. 

Island Lakes and \ 
Gloro River. ) 


Torrent. 

Ballinacourty. 

Upper Gully. 

Camoge. 

Mulkear. 

Kildare. 


The works of the following districts were in course of execution : — 

Upper Inny, Lough Oughter and River Erne, Bride and Kilcrea, Tory Hill, Stoney- 
ford, Rathangan, Swanlinbar or Blackwater, and Lara cor. 

The works have not been commenced in the Fourtowns and Jerritzpass and Ballyadams 
Districts, though the Provisional Orders have been confirmed by Acts of Parliament. 

With regard to the remaining districts, Thurles, Buticam Lake, Dunderry, Boira, 
Ballycranmore, Barnakyle, and Upper Leannan, appear to have been abandoned. The 
Upper Finn, Ollatrim and Ballintemple have been withdrawn by the petitioners. The 
Bill to confirm the Provisional Orders for the Ward and Suck Districts has been 
submitted to the Treasury to be brought before Parliament. The assents have not 
been furnished for the Quoile, near Downpatrick. 

Since our last report nothing further has been done in the case of the Lough Erne 
district. The Inspector reported unfavourably on the project first submitted, and his 
report was furnished to the promoters of the project. The plans having been revised, 
the Inspector made a further report, which was furnished to the petitioners, but the 
assents required under the Act were not obtained. 

Another petition was subsequently presented by the principal proprietors of land in 
this district, and the Inspector held the meeting required by the Acts and made 
his report, which with the amended plans were furnished to the petitioners ; but the 
assents of the proprietors have not yet been given to this project either, and, until 
they are given to one or other, we can take no further steps. 

The Loans sanctioned by your Lordships under these Acts amount to £377,967. The 
advances on account thereof, including interest charged during the operation of the works, 
amount to £319,482; and the repayments from districts, in respect of which awards 
have been made, amount to £60,608, including interest. 

The total area of land drained or improved in the 26 districts in which awards have 
been made is 38,432 statute acres, and the cost of the works chargeable thereto, amounts 
to £20S,731. — See Engineer's Report, Appendix B. 

Increased Rents in respect of Drainage Charges. 

During the past year seventeen applications were received from Proprietors for 
increased rents to be paid by the tenants in respect of lands improved by drainage, — 
representing 127 holdings — 87 being tenants from year to year, and 40 leaseholders ; 
and meetings were held by us to determine the amounts. 


Drainage Maintenance Act, 1866 ; 

29 & 30 Vic., cap. 49. 

Four new applications were received during the past year, viz. : — 

Moyour, county Mayo, — second application, 

Ballinderry, Westmeath and King’s County, — second application. 

Boley, county Galway. 

Brosna (Ferbane), King’s County. The Grand Canal Company complain of the 
channel between Cornalaws and Code silting up by the floods of the 
Clodiagh river. 

The works of the following were in progress : — 

Ballinamore and Ballyconnell District, — Bridge at Droppogue. 

Loughans and Monivea Districts. The two former were completed. 

The Charging Order was made for Loughans. 

The works of the Quin District have been commenced. 

No works have been undertaken by the Board in the Hind District, the Trustees 
having undertaken to execute the necessary works of maintenance. 
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Maintenance of Navigations in connexion loith Drainage under provisions of Act 
19 & 20 Vic., c. 62. 

No applications were received by us during the past year under this Act ; but works 
are being carried out by the Trustees of the Upper and Lower Bann Navigations, 
in accordance with our recommendation, on reference to us of memorials to the Lord 
Lieutenant. No further step has been taken by the Trustees of Counties with refer- 
ence to the Ballinamore and Ballyconnell navigation, as adverted to in our last report. 


HARBOURS. 


Kingstown Harbour, County Dublin. 

All the works of this Harbour, including the Piers, Sea Slopes, Parapets, Slips, Bollards. 
Jetties, Wharves, Buildings, Fences, Roads, Lamps, and Sewers have been maintained 
in o-ood order ; and the following works have been executed, or were in progress : — 

The reconstruction of portions of the stone pavement of both Piers, which were 
injured by the great storm of January, 1877. 

The Dredging of 22,000 tons of mud and sand ; and a new boiler for the Steam 
Dredger. 

Mooring Chains and Buoys have been also provided. 

See Engineer’s Report, Appendix B. 


The following is a return of the Vessels that have used the Harbour during the last 
year, 1877 — Mail Steam Packets excepted : — 

To and from the port of Dublin, waiting wind and tide, Sailing Yessels, 

Do. do. do. Steamers, .... 

Prom English, Irish, Scotch, and Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports, to English and Scotch ports, 

From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For Orders, ..... 

To Kingstown, .... 

Yachts from Great Britain, . 

Men-of-War, H.M. Steam Troopships, &c., . 


In the previous year the numbers were, 


Number. 

Tonnage. 

200 

59,513 

17 

4,616 

281 

24,531 

136 

16,753 

209 

18,007 

44 

7,467 

8 

2,025 

348 

40,996 

80 
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. 1,349 

173,908 

. 1,282 

182,191 


Harbours. 


Howth Harbour, County Dublin. 

The works completed or in progress during the year were : — 

The maintenance and repairs, which were heavy, consequent on the very serious 
damage done by the storm of January, 1877. — See Engineer s Report, Appendix B. 

The herring fishery was satisfactory, though the take of fish was not so large as in 
the previous year. — See Harbour Master’s Report, Appendix B. 

Dunmore Harbour, County Waterford. 

The harbour works have been duly maintained. The works in progress were— 
resetting wharf wall, sea pavement, and sea slope concreted. — See Engineers Report, 
Appendix B. 

Donaghadee Harbour, County Down. 

The work of repairing the damage caused by the storm of January, 1877, were pro- 
ceeded with. — See Engineer's Report, Appendix B. 

Ardglass Harbour, County Down. 

As stated in our Report for the year 1876-77, the Ardglass Harbour Act, 39 and 40 
Vic., c. 236 (Local), vesting the harbour in this Board, having received the Royal assent 
on the 15th August, 1876, and the preliminary proceedings having been completed, the 
Final Notice of compliance with the preliminaries required under the Act 9 Vic., c. 3, 
was issued on the 11th May. 1877, and published in the Dublin Gazette of the 22nd 
May, 1877. We then advertised for tenders from contractors for the execution of the 
works. The tenders received were all in excess of the funds provided, with the excep- 
tion of one, which was afterwards withdrawn by the contractor. We therefore, with 
your lordships’ sanction, instructed the Board’s engineer to make arrangements for 
carrying out the works, which were accordingly commenced on the 31st October, 1877. 
— See Engineer’s Report, Appendix B. 
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FISHERY PIERS AND HARBOURS. 

Acts 0 Vic., c. 3 ; 9 & 10 Vic., c. 75 ; 16 & 17 Vic., c. 136 ; 19 & 20 Vic c 37 • 

29 & 30 Vic., c. 45. ' J 

No memorial was received during the year 1877-78 under these Acts. 

The works completed, in progress, &c., will be seen from the following Schedule of 
the memorials for piers, harbours, and other works received since the commencement 
of the year 1870. . 


Name and Situation. 


Ballyloughan, 

Ann along, . 

Glin Pier, . 

Giles’ -quay, 
Blackrock, . 
Courtown Harbour, 
Camckfergus, 


Man ain Bay, 

Lower Ring, near Clona- 
kilty. 

Ballycotton, 

Courtmacsherry, 

Greystones, 

Iniskbofin Island, 

Iniskshark Island, 

Pool Hurrin, 
Malingbeg, . 

Kinsale, 

Tawney, 

Mucross, 

Smeerogue, or Poulahly, 

Scattery Island, Lower 
Shannon. 

Ballysiggart Boat Port, 
Boumapeaka Pier, 
Molranny, Clew Bay, . 
Cape Clear Island, 

Ratlunullan Pier, 

Burton Port, 

Iniskbofin and Inisk- 
skark. 


Ckeek Point, 
Passage, East, 


Skerries Harbour, 


County. 

Description ot Pier, &o. 

Galway, . 

Repairs of Quay, 

Down, 

To enlai-ge Harbour, 

Limerick, . 

To construct new Pier, 

Louth, 

To constimct Pier and Landing Slip 

Louth, 

Pier or Landing Slip, 

Wexford, . 

Pier to be replaced, . 

Antrim, . 

To improve and extend Harkoui-, 

Louth, 

Do., do., 

Galway, . 

Por a small Pier, Quay, and 
Landing Slip. 

Cox-k, 

Pier, 

Cork, 

To lengthen Pier and build 
Breakwater. 

Cork, 

Pier and Dock, 

Wicklow, . 

Quay and Landing Slip, with 
approaches. 

Galway, . 

Pier, 

Galway, . 

Slip or Landing Place, 

Donegal, . 

Pier and Slip, . 

Donegal, . 

Landing Slip, .... 
Pier at “ Scilly,” 

Cork, 

Donegal, . 

Pier and Slip, . 

Donegal, . 

Pier, 

Galway, . 

For a Pier and Slip, with road 
thereto. 

Clare, 

To enlai’ge and improve present 
Pier. 

Donegal, . 

Pier, 

Glare, 

Pier near Ballyvaughan, . 

Mayo, 

Pier and Landing Slip, 

Cork, 

To repair and improve the Ship 
Basin at North Harbour or 
Keiran’s Port. 

Donegal, . 

Extension andrebxxilding of Pier 
Head. 

Donegal, . 

To l-epair and extend Pier and 
improve Harboui-. 

Galway, . 

For a navigable cut through the 
shoal, south side, and to im- 
prove Slip. 

Pier at “Town Rock,” and 

Cork, 

Waterford, 

approach Road and Boat Slips. 
To extend andrepaii- the old Piei-, 

Waterford, 

For extension of North Pier as 
far out as the South Pier. 

Dublin, . 

For a Fishery Pier and some 
Wharfage and Harbour Ac- 
commodation. 

Donegal. 

Pier on Lough Swilly, 


Not sanctioned. 

Not followed up by Memorialists. 

Completed and transferred to County 
by warrant dated 1st July, 1S76 

In progress under Board’s Engineer 

Not followed up by Memorialists. 

Completed. 

Harbour being vested in the Harbour 
Commissioners and cannot be trans- 
ferred to tke county, no grant coulcl 
be made. 

In progress by Contract. 

Not followed up by Memorialists. 

Not recommended, as fishery interests 
would not derive sufficient benefit 

Not followed up by Memorialists. 

Completed and transferred to County 
by warrant dated 28tk Feb., 1S78. 

Not recommended. 

Completed and transform! to County 
by warrant dated 24tk Nov., 1875. 

Completed and transferred to County 
by warrant dated 24tk Nov., 1875. 

'"‘Not. yet reported on by Engineer. 

Not followed up by Memorialists. 

Site not approved — see Kinsale “Town 
Rock.” 

*Not yet reported on by Engineer. 

Not followed up by Memorialists. 1 

♦Not yet reported on by Engineer. 

* Reported on by Engineer. 

♦Rot yet reported on by Engineer. 

In progress by Contract. 

♦Reported on by Engineer. - 

Grant sanctioned, and contributions 
paid. In progress under Board’s 
Engineer. 

Completed and transferred to County 
by warrant dated 25th June, 1877. 

♦Reported on by Engineer. 

♦Do. 


Site approved ; waiting information 
from the Memorialists. 

♦Engineer has not yet reported. • 
Not followed up by Memorialists. 


Do., 


do. 


r wor ^ s 'khf harbour of Ardglass will involve a large expenditure, Your 

Lordships have directed us, for the present, not to bring forward applications for grants 
m aid oi fishery piers from any other places, with the exception of Kinsale. We have, 
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therefore, taken no further proceedings in the cases in the foregoing Schedule which are 
marked thus (*). — See Engineers Report, Appendix B. 

In relation to the question of the improvement of Arklow Harbour, we have no 
remarks to offer ; the Bill for that purpose having been withdrawn by the Government 
in the Session before last for the reasons specified at page 22 of our last annual report. 

Bally vciughan Pier, County Clare. 

Works of repair completed, and certificate for amount of expenditure sent to the 
Lord Lieutenant for presentment by the county. — Sec Engineer's Report, Appendix B. 


INLAND NAVIGATIONS. 

* Lower Boyne Navigation. Inland- 

The works executed during the year, consisted of repairs to lock gates, river walls, A a m 9 atl 0ns - 
and towing-paths, &c. — See Report of Superintendent, Appendix B. The Tolls received 
amount to £372, against £146 realized in 1876-77, during a portion of which the 
navigation was stopped in consequence of works of repair. 

River Maigue Navigation. 

The works of this navigation are in very good repair, and the toll-house and premises 
in good order. — See Inspectors Report, Appendix B. 

Tyrone Navigation (Coalisland Canal). 

This navigation has been maintained in good order, and the works have been limited 
to the repairs incidental to its maintenance. — See Inspector's Report, Appendix B. The 
Rents and Tolls received amount to £327, against £309 in the previous year. 

Ulster Canal. 

This canal has now been re-opened for traffic five years, but a very limited use has 
been made of it as a means of carriage, and the improvement in the amount of traffic 
is very small ; the Tolls this year being £63, compared with £38 last year. A moderate 
scale of dues was fixed with the view of giving encouragement to the trade in the 
district, but the result, up to the present, has not proved satisfactory 

The works during the past year have been limited to the repairs incidental to its 
maintenance. — See Inspector's Report, Appendix B. . 

Shannon Navigation. 

The works have been kept in good repair. — See Inspectors' Reports, Appendix B. 

The gross receipts from all sources amounted to £3,786, and the charges of main- 
tenance to £3,195, showing a surplus of receipts over the expenditure of £591. The 
sum received in respect of tolls was £2,130, against £2,146 for last year. 


POST ROADS. 

Act 6 & 7 Wm. IV., cap. 116, section 61. 

Applications from the Postmaster-General were received during the past year for Post Roads. 
repairs of post roads situated in the following counties : — 

Clare — Ennis to Eilrush. 

Donegal — Buncrana to Clonmany. 

Kerry — Deenagh Bndge to Beaufort Bridge. 

Leitrim — Drum keeran to Manorhamilton. 

Mayo — Swineford to Ballyhaunis. 

Mayo — Westport to Newport. 

The repairs so far as preliminaries are completed, and where the road is not already 
under contract,, are being executed under the superintendence of. the respective County 
Surveyors. The cost of the works is repayable by Grand Jury Presentment at sub- 
equent Assizes. 
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COUNTY SURVEYORS’ ASSISTANTS. 


Tl 877-78. 


Seven candidates for the office of County Surveyors’ Assistants have been examined 
under the Warrant of the Lord Lieutenant, pursuant to the provisions of the Act 
6 & 7 William IV., c. 116, and their qualifications certified to the County Surveyors 
as follows : — 


Counties. 

County Surveyors. 

Humber ol 
Assistants. 

Kildare, '. 

. . . J. H. Brett, . 

One. 

Leitrim, . 

. . . James B. Pratt, 

. . One. 

Londonderry, 

A. C. Adair, . 

. . . J. Leslie Worrall, 

. . Two. 

Tipperary, 

. . One. 

Waterford, 

. . . W. E. Lestrange Duffin, 

One. 

Westmeath, 

. . . A. E. Joyce, . 

. . One. 

RAILWAY 

CLAUSES CONSOLIDATION 

ACT, 1845. 


8 Vic., c. 20, section 25. 



Dra inage of Lands. 



Pursuant to this statute, plans, sections, and schedules, of the water-ways of bridges, 
culverts, &c., were received and investigated; and certificates furnished to the follow- 
ing Railway Companies, viz., 

Cork and Macroom Extension (Ballyphehane to Cork). 

Berry Central (Magherafelt to Coleraine). 


Under the 
Railways 
Acts, Ireland 
( 1851 , 1860 , 
1864 ). 


Tramways 


ARBITRATIONS UNDER " THE RAILWAYS ACTS, IRELAND 
(1851, 1860, 1864).” 

Arbitrations have been applied for, and Arbitrators appointed for the following, viz. 

Cork and Macroom Direct Railway Co. — ^Additional Lands. 

Derry Central Railway Co., Magherafelt to Coleraine ; under Act 38 & 39 Vic., 
c. 210, local — Lands for divisions 1, 2, & 3. 

Dublin, Wicklow, and Wexford Railway Co.; under Act of 1875— Additional 
lands and premises Cumberland Place South, Cumberland Street to Sandwith 
Street, and in Parish of Rathnew, co. Wicklow. 

Dublin, Wicklow, and Wexford Railway Co. ; under Act of IS 77 — Lands 
required for Extension to New Ross. 

Midland Great Western Railway Co. ; under Act of 1877, 40 & 41 Vic., c. 139 
— Houses, Gardens, and Lands in Dublin, Castleknock, Leixlip, Drakestown, 
Kiltullagh, Killimordaly, and Manulla. 

Navan and Kingscourt Railway ; leased to Midland Great Western' Railway 
Co. — Extension from Kingscourt to Carrickmacross. 

Sligo, Leitrim, and Northern Counties Railway Co. — Lands. 

Guardians of the Poor Law Union of Armagh — Lands and Water required for 
Keady Water Works. 

Guardians of the Poor Law Union of Coleraine — Lands, &c., required for 
Portrush Water Works. 

Guardians of the Poor Law Union of Rathdown — Lands, &c., required for Water 
Works for Greystones and its neighbourhood. 

Town Commissioners of Coleraine — Lands, &c., required for Coleraine Water 
Works. 

Cork Harbour Commissioners— Additional Lands, Ac., to be taken for the 
improvement of the Harbour; under Acts 39 & 40 Tic., e. 142, and 40 & 
41 Vic., c. 158, local. 

Dublin South City Market Co. ; under Act 39 & 40 Vic., c. 232, local— Block 
bounded by South Great Georges-street, Exchequer-street, Fade-street, and 
Drury Lane. 

Dublin South City Market Co. ; under Act 39 & 40 Vic., c. 232, local— Block 
bounded by South Great Georges-street, Dame Lane, and St. Andrews-street. 

Rostrevor Improvement Co. — Lands, &c., required for Works. 

TRAMWAYS (IRELAND) ACTS. 

23 & 24 Vic., c. 152 ; '24 & 25 Vic., c. 102 ; and 34 & 35 Vic., c. 114. 

Application having been made, pursuant to these Acts, for a Certificate in the 
matter of the Warren Point and Rostrevor Tramway, it has been, after due-enquiry 
given pursuant to the Act 23 & 24 Vic., c. 152, section 29. 
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BRIDGES. 

Wellesley Bridge, Limerick 

This bridge, which became vested in us by the Act 30 & 31 Vic., cap. 53 
(1S67), was taken over from the lessees on 20th May, 1868, since which period 
we have maintained the bridge, paid the interest on the commuted debt of £10,000, 
including arrears of same from 1st July, 1866, and discharged £1,942 of the principal, 
reducing it to £8,058. 

The tolls received during the year amount to £916 against £920 in the previous 
year. 

Bridges between Counties, under “ The Bridges (Ireland) Acts.” 

4 & 5 Wm. IV., c. 61 ; 2 & 3 Vic., c. 50; 30 & 31 Vic., e. 50 ; and 38 & 39 Vic., c. 46. 

Youghal Bridge. 

(Acts 9 Geo. TV., c. 53 ; 30 & 31 Vic., c. 57; 36 & 37 Vic., c. 46 ; and 36 & 37 Vic., c. 47.) 

On memorials from the Grand Juries of the counties of Cork and Waterford, the Lord 
Lieutenant, on our recommendation, appointed Messrs. Forsyth, Kirkby, and Tarrant 
to inquire into and report upon the expediency of having a new bridge built over the 
River Blackwater, near Youghal. They have made their" report, and the matter is 
under the consideration of the Irish Government. 

Garrick-on-Suir Bridge. 

The Lord Lieutenant, on our recom m endation, appointed Messrs. Forsyth and Cotton 
to inquire into the statements contained in a memorial of the Grand Jury of the South 
Riding of the county of Tipperary, praying for the re-building of the bridge over the 
River Suir at Carrick-on-Suir. Their report has been made and the requisite steps are 
being taken. 


BLACKROCK ROAD, COUNTY DUBLIN. 

Act 7 & 8 Vic., c. 106, section 117. 

In compliance with the Order of the Lord Lieutenant and Privy Council of Ireland, 
dated 31st May, 1876, we proceeded to undertake the repair of the public road and foot- 
paths from MacCartney’s-bridge at Baggot-street to the Cross of Blackrock, a total length 
of 1,212 perches. The works, consisting of (1) cleaning and removing mud; rubbish, &c., 

(2) restoring surface by filling ruts and spreading road metalling over its entire extent, 

(3) repairs of footways, channels, curbs, and crossings, were at once undertaken, under 
the superintendence of the Board’s officers, and were completed at a cost of £5,105 ; the- 
road having been in a state of utter disrepair. The completion of the works was 
duly represented, and the necessary proceedings were taken to have that amount 
repaid to the Board, levied as follows : one-third upon the city of Dublin, one-third 
upon the county of Dublin, and one-third upon the barony of Rathdown, and it has 
since been repaid to us with interest. A further Order by the Lord Lieutenant and 
Privy Council of Ireland, dated 4th June, 1877, having been given pursuant to the 
Act above quoted, we continued the repairs for another year ; and the expenditure 
thereon between the 7th June, 1877, and the 4th April, 1878, amounted to £2,113 4s., 
which will be levied by Presentment, as before, viz., one-third upon the city of 
Dublin, and two-thirds upon the county of Dublin. 

The Grand Jury of the county of Dublin have now made arrangements for the 
repair of the road for the year 1878—79. 

See Engineer's Report, Appendix B. 

We have the honour to be. 


E. Hornsby, Secretary. 

Office of Public Works, Dublin, 
20 th May, 1878. 


Your Lordships’ obedient Servants, 

J. G. M'KERLIE, 

W. R. LEFANU, 
Commissioners of Public Works. 


D 


Bridget. 
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APPENDIX TO FORTY-SIXTH REPORT OF THE 


[ 1877-78. 


APPENDIX A— 

(A.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 




Hjiads or Account. 


Parliamentary Votes And Grants, vis. : — 

1. Public Buildings, Royal Harbours, &e., 

2. Office of Public Works, .... 

3. Howth Harbour, .... 

4. H.M. Exchequer — Extra Receipts, 

5. Contributions in aid of Works at National Schools, 


Loans Repayments, 


Land Improvement Preliminaries, 10 Vic., c. 32, 


District Lunatic Asylums, 


Miscellaneous Services, viz. : . 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, &c., . 

2. Railway and other Arbitrations, 14 & 15 Vic., c. 70, 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, &c., 

4. Maintenance of Post Roads, 16 & 17 Vic., c. 116 

5. Piers and Harbours, 9 Vic., o. 3, &c., . ’ 

6. Inland N avigations : — Shannon , 

« Boyne, . 

7. Arterial Drainage and Navigation Maintenance, 29 & 30 Vic., 

8. River Drainage Works, 5 & 6 Vic,, c. 89, 

9. Wellesley Bridge, 

10. Alhlunkard Bridge, 

1 1. National Monuments, 32 & 33 Vie., c. 42, 

12. Irish Reproductive Loan Fund, 37 & 38 Vic., e. 86 

1 3. Blackrock Road, 

14. Linen Hall, 

15. Ardglass Harbour, 

16. Sundry Accounts, 


Classified Statement of Loans for Public Works, 1 & 2 Wm. IV., c. 33, 8ic., 

Statement of Final Awards under Arterial Drainage Act, 5 & 6 Vic., c 89 with 
Repayments thereon, to the 3 1 st March, 1 878, th 


Do., 


do., 


Act, 26 & 27 Vic., c. f 


233,195 13 10 


33,379 11 0 


1,027,795 2 9 


Office of Public Works, Dublin, Uth May, 1878. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


Accounts. 

Sums intrusted to their Management for Collection or Disbursement for Ono Year, ended On 3 1st March. 1878. 


Balances overdrawn, 
31st March, 

1878. 

Totals. 

^Overdrawn 

SlsUAarch! 

1877. 

Paid. 

Balances on 
31st March, 
1878. 


£ s. d. 

£ t. d. 

£ *. d. 

£ a. d. 

£ s. d. 

£ s. d. 

- 

251,241 IS 8 

- 

238,634 16 3 

12,607 2 5 

251,241 18 8 

- 

503,765 10 7 

- 

481,990 1 1 

21,775 9 C 

503,765 10 7 

- 

204,372 10 0 

- 

204,372 10 0 

- 

204,372 10 0 

- 

1,883 14 9 

- 

1,713 14 3 

170 0 6 

1,883 14 9 


34,153 16 0 

- 

31,186 7 5 

2,967 8 7 

34,155 16 0 

- 

60,395 1 10 

- 

53,419 16 9 

6,975 5 1 

60,395 1 10 

- 

1,055,812 11 10 

- 

1,011,317 5 9 

44,495 6 1 

1,055,812 11 10 








W. B. Soadt, Accountant. 

D 2 
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APPENDIX TO FORTY-SIXTH REPORT OF THE [1877-78 

An Account showing the Receipt and Expenditure of the Commissioners 

(A 1.) — PARLIAMENTARY 


Balance from the last Account, . 


18,046 4 10 


1. Public Buildings, Ireland. 

Vote for the year 1877-78, 

Purchase of Sites and Buildings : — 
Contributions in aid of Purchase — 
Queen’s College, Belfast, 

Ditto, Cork, . 


177,637 0 0 


67 5 0 0 
. 1,311 10 0 


1,986 10 


0 


New Works and Alterations : — 
Contributions in aid of Works, viz.: — 
Giles Quay Coast Guard Station, 
Ordinary Literary Schools, 


Carried forward. 


120 4 0 
112 18 0 


233 2 


0 


179,856 12 0 


18,046 4 10 
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of P ob L ie Works in the Tear ended 31st March, 1878. 


29 


VOTES AND GRANTS. 


EXPENDITURE. 


£ x. d.\ £ 


£ 


s. d. 


Balances on Parliamentary Votes, 1877-78, surrendered to 
H.M. Exchequer, -viz. : — 

Public Buildings, . . » . 


18,547 0 


4 


1. Public Buildings, Ireland. 

Purchase oe 1 Sites and Buildings : — 
Howe Strand Coast Gaard Station, 
Queen’s College, Belfast, 

Ditto, Cork, 

Botanic Gardens, Glasnevin, 

Tyrone Navigation, 

Ulster Canal, 


300 0 0 
1,350 0 0 
2,132 0 0 
1,034 8 4 
10 0 0 
60 0 0 


4,886 


4 


New Works and Alterations : — 

Coast Guard Buildings, ..... 
Royal Hibernian Military School, 

Royal Hospital, Kilmainham, .... 

Revenue Buildings : — 

Postal and Telegraph Offices : — 

Cork, . . . . 2,145 15 4 

Kingstown, . . . 7 12 6 

Howth (Telegraph Hut), . . , 73 16 0 


Law Courts and Offices, .... 

Metropolitan Police Buildings, .... 
Royal Irish Constabulary Buildings, including the DepSt 
Barracks, Phoenix Park, .... 
Convict Prisons, ..... 

Central Criminal Lunatic Asylum, Dundrum, 

Royal College of Science, .... 
National Education Buildings: — 

Metropolitan Establishments, '. 108 17 10 

Agricultural Model Schools and Albert 


Farm, Glasnevin, . 
District Model Schools, 
Ordinary Literary Schools, 
Teachers’ Residences, 

Queen’s College, Cork, . 
Custom House Stores, Dublin, 
Public Offices, Dublin, . 
Ditto, Waterford, 


277 19 
20 14 
8,097 2 
627 12 


1,096 5 11 
11 5 0 


Kingstown Harbour, New Moorings and Buoys, 

Piers and Harbours (Act 9 Vic., cap. 3, die.), Transfer in 
aid of Works, ..... 

Howth Harbour, ditto, ..... 


Carried Forward, 


15,463 8 0 
322 C 9 
149 6 0 


2,227 -2 10 
48 18 0 
335 4 5 

2,310 3 3 
2,630 10 4 
19 2 6 
85 5 4 


9,132 5 9 
2,428 12 11 
803 12 10 


1,107 10 11 
260 12 11 

1,767 14 8 
2,250 0 0 


41,341 11 5 


46,227 19 9 

18,547 0 4 
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APPENDIX TO FORTV-SIXTH REPORT OF THE 


[' 877 - 78 . 


An Account showing the Receipt and. Expenditure of the Commissioners 



EXPENDITURE-' 


RECEIPTS — continued . 
Brought forward, . 
Public Buildings — continued . 


Repairs bt Contract : 

Received for Damage 
to Fence at the 
Royal Hospital, 
Kilmainham, . 2 10 

Board of Trade — 

Expenses connec- 
ted with Mercan- 
tile Marine Board, 140- 7 ] 
Transfers and Re- 
Lodgments,. . 755 15 


Labour, Ac. : — 

Received from the 
Board of Trade, 

Account of the 
MercantileMarine 
Board, . .111 9 ] 

Transfers and Re- 
Lodgments,. . 48 16 


Transfers and Re- Lodgments : 
Materials, Tools, Ac. 133 4 2 
Furniture (pur- 
chased), . . 13 19 11 

Coals, Candles, and 
Firewood, . . 16 19 10 

Contingencies, small 
stores, Ac , . . 70 13 2 


2. Office of Public 
Works (Class II.), 

Vote for the year 
1877-78, , .29,495 0 i 

Ditto (supplemental) 400 16, 

Law costs, stamps, 

Ac., recovered, 

Transfers, . 


179, S56 12 0 


31 17 
4 7 


Carried forward, . I 


19,895 16 5 


36 4„ 5 


18,046 4 10 


181,150 8 6 


29,932 0 10 


229,128 14 


Coast Guard Buildings, . 

Itoynl Hibernian Military Srlioo 
Royal Hospital, Kilntainliam, . 
Customs Buildings throughout 
Ireland, .... 
Inland Revenue Buildings, 

Post Office Buddings, 

Telegraph Buildings, 

Dublin Castle Residences, 

Vico- Regal Lodge, Gardens, 
Chief Secretary s Lodge, . 
Under Secretary's Lodge, . 
Private Secretary's Lodge, 

Law Courts and Offices, Dublin 
Kings Inns Offices, . 

District Probate Registry Offices, 
Metropolitan Police Courts and 
Stations, . 


Mountjoy Male Convict Pris 
Mountjoy Female, t> 
Lusk Prison, . 

Pbilipstown Prison, . 

Smithfield Prison, . 

.Spike Island Prison, 

Duntlruin Criminal Lunatic 
Asylum, .... 
Royal Dublin Society, Kildare- 
• street, 

Botanic Gardens, Glasnevin 
Royal College of Science, 
Geological Survey Office, 
Metropolitan Offices, and Schools 
of the National Education 
Department, 

Agricultural Model Schools, in- 
cluding Albert Model Farm, 
District and Minor Model Schools 
Ordinary Literary Schools, 
Royal Irish Academy, 

National Gallery of Ireland, 
Queen’ College, Cork, 

„ Belfast, . 

„ Galway, . 

Public Offices, Custom House, 
Dublin, .... 
Public Offices, Dublin Castle, . 
Veterinary Department, . 
Charitable Bequests Office, 
Stationery Office, 

General Survey and Valuation 
Office, .... 

Inspectors of Fisheries Office, . 

| General Registry Office, . 
Stores, City Quay, and house, 4, 
Palace Street, 

Ordnance Survey Office, Ormond 
Quay, .... 

Ordnance Survey Office, Mount- 
joy Barracks, 

Phoenix Park, 

The Curragh of Kildare, 
Kingstown Harbour, 

Donaghadee Harbour, 

Dunmore Harbour, . 

Tyrone Navigation, 

Maiguo Navigation, 

Ulstor Canal 


4,891 7 10 
1,942 8 4 
1,702 15 4 


23!) 14 I 
1,904 0 
9S8 10 ■ 
2,770 8 . 


2,671 


11 


1,702 9 1 
578 11 9 
120 3 1 
3,081 11 
240 10 
2C1 11 

3,529 17 


1,405 13 0 
988 13 
924 10 : 
52 3 i 


1,457 1 
1,830 7 3 I 
2,293 6 11 


304 0 1 
820 18 
52 12 
1,143 1 
223 7 11 I 
90 12 10 
7 15 ‘ 

9 7 5 l 
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1877-78.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

of Public Works in the Tear ended 3 1st March, 1878. 


VOTES AND GRANTS — continued. 


continued. 


Brought forward, 
Puni.tc BciIJVNfJS — continued, 


13,547 0 4 


Maintenance 

Repairs, Fittings, & c., hr Servants 
of the Board of Works. 

Purnituro 

purchased). 

Insurance. 

Coals, Candles, 
Firewood. 

Water. 

Contingencies, 
■ Stores, Ac. 

- 

Labour, So. 

Materials, 

£ S. 

i. 

£ s. 

d. 

£ s. 

d. 

£ «. 

d 

£ s. 

d. 

£ s. 

d. 

£ S. d. 

£ s. d. 

43 13 





4 





0 15 

4 

135 4 10 

5,128 17 11 

35(j s 






15 0 

0 

038 9 

7 

544 14 

8 

5 7 1 

8,061 2 11 

591 18 

9 





— 


499 4 

5 

309 14 11 

68 2 11 

3,763 14 8 

188 7 

7 

20 13 

8 

217 10 

3 

4,700 10 

U 

596 3 

11 

185 13 

1 

53 13 5 

7,083 0 8 

(iS 7 

b 

1 15 

7 

203 3 

0 



91 15 

8 

107 11 

10 

24 18 4 

797 6 9 

29G 11 

0 

28 0 

8 

897 10 

9 



241 11 

10 

841 4 

6 

58 3 9 

3,707 8 7 

2(il 18 10 

18 17 

7 

77 5 

0 



317 1 


431 1 

6 

6 9 9 

2,101 4 8 

1.257 1 

9 

130 0 

8 

1 ,730 0 

0 

40 10 

8 

91 9 

5 

172 19 

0 

21 12 6 

0.226 9 9 

1,188 14 10 

141 15 

9 

977 8 

4 



20 4 


219 13 

0 

18 5 7 

6,187 11 2 

84(5 9 

0 

40 6 

1 

229 8 11 





99 17 

0 

1 10 6 

2,426 0 7 

185 3 


23 19 

2 

75 13 

8 





70 15 

0 

0 19 11 

941 2 7 

(14 15 


2 1 

0 

143 19 

O 





10 0 

0 

0 3 10 


009 9 

4 

2 3 

8 

500 19 

4 



053 17 

7 

295 9 

1. 

64 1 0 

5,213 11 7 

GO 18 

8 

5 9 

0 

Go 13 

4- 



58 15 


22 10 

O 

5 3 0 

459 0 8 

300 0 

0 

— 


25 17 

V 

290 0 

b 

137 17 

4 

89 11 

4 

. 5 12 2 

1,066 9 11 

238 4 

2 

22 19 

0 

1,209 3 

0 

1,030 8 

9 

1,378 3 

C 

1,734 4 

6 

194 17 1 

9,337 12 7 

70 9 

11 

- 


22 5 

0 

- 


630 17 10 

641 5 

0 

27 12 10 

2,354 16 10 

11 17 

0 

5 12 

11 

27 3 

2 







4 4 4 

1,457 12 2 

140 11 

7 

43 7 

0 

14 12 

0 



345 1 

LI 

693 0 

9 

7 7 4 

2,238 13 11 

150 12 

0 

20 11 

8 

29 3 

8 

14 4 

0 

480 19 

4- 

700 -1 


5 11 11 

2,347 14 6 







1 15 

6 

98 2 




3 14 11 

155 15 9 







18 10 

0 






13 10 0 

0 15 

0 





35 0 

0 



0 4 

i0 


35 19 10 

— 


— 


30 5 

10 

— 


1,403 19 

2 

— 


100 6 8 

2,968 3 11 

004 13 

8 

Cl 12 

8 

349 18 11 

40 18 

4 

368 8 

7 

170 10 

0 

123 7 6 

2,568 17 11 

43 7 

3 

4 C 

5 

337 16 

9 

348 9 

4 

235 8 10 

G22 11 

4 

33 10 11 

2,433 11 6 

in; H 

5 

10 0 

0 



SO 9 


399 0 


1G 10 

0 

0 3 4 

986 10 8 

42 0 




34 11 

4 

203 6 

0 

129 3 


123 17 

8 

10 16 11 

1,220 4 6 

1 2 

0 



13 2 

0 

90 O 

0 

18 12 

1 

5 2 

7 

3 4 2 

157 18 7 

235 18 

5 

8 9 

11 

647 3 

2 

85 0 

0 

398 19 

6 

571 4 

2 

67 19 2 

4,886 9 8 

271 10 


15 14 

8 

258 10 

4 



608 1 

10 

248 19 

0 

G7 18 9 

2,827 18 8 

124 4 

7 

25 1 

7 

477 6 

0 



1,258 6 


412 6 


170 3 3 

4,297 14 0 














2,293 5 11 

12 5 

0 



13 10 

0 

233 1G 

0 






316 0 7 

20 3 

10 

0 9 

6 

6 5 

8 



Gl 8 


17 17 

0 

7 3 3 

229 5 10 

505 1 


152 5 

2 

80 13 

0 







0 4 4 

1,283 2 2 

150 4 10 

82 18 

1 

20 1L 

4 








286 13 1 

287 10 

1 

05 15 

8 

33 12 

(3 

— 


' — 




— 

509 12 1 

111 10 

0 

2 4 

2 

122 10 

4 



253 7 

2 

83 19 

10 

32 19 3 

925 5 11 

132 18 


2 18 

6 

814 1 

1 

181 19 

2 

388 15 

6 

170 11 

6 


3,053 3 5 

5 5 

9 



44 10 

<5 

113 0 

0 

14 3 

10 

7 7 

1 

1 4 10 

192 2 11 

2 14 




26 18 

n 

90 0 

0 

19 2 

8 

8 7 

8 

2 9 0 

198 19 6 

4 6 

7 

0 10 

8 

29 9 

2 

186 10 

0 

40 0 

0 

15 4 10 

2 4 1 

854 19 10 

1 14 

9 



33 9 

5 

255 0 

0 

52 12 

7 

28 10 10 

4 0 9 

452 18 6 

8 4 


0 9 

9 

17 l 

1 

80 0 

0 

18 5 

8 

10 10 

0 

1 17 1 

187 7 4 

14 8 

2 

0 5 

0 

09 17 

8 

30 0 

0 

78 8 

S 

119 6 

0 

8 0 4 

739 16 4 

- 


- 


- 


90 9 

2 

- 


- 


- 

90 9 2 

18 12 

2 

- 


•8 10 

c 

230 15 

4 

29 4 

7 

.. 57 16 

3 

2 7 10 

464 18 9 

100 12 

4 

9 15 

10 

42 4 

10 



308 14 

l 

__ 


17 11 7 

788 18 9 

6.2G5 7 

9 

358 4 

0 

G 14 

3 



30 14 

11 

261 17 

6 

18 9 5 

G,763 0 10 

554 19 

9 











6 0 0 

G13 12 3 

7,352 3 


1,240 18 








239 4 10 

24 1 4 

10,115 5 8 

070 0 

8 

100 0 

9 









7 10 0 

1,067 10 11 

741 18 

1 

84 5 

10 









2 1 10 

918 18 7 

330 10 

9 

82 2 

9 










376 8 11 

20 8 













20 8 2 

930 2 

10 

00 11 

2 

— 


7 10 

2 

— 


~ 


103 2 0 

1,122 19 7 

25.159 8 

0 

8,008 18 

0 J 10 092 10 

3 

8.500 8 

11 

12,309 15 6 

10,456 15 

8 

1 1.584 10 11 

122,434 1 6 


(2.) Office of Public Works. — Class II. 


Travelling Expenses, 

Incidental Expenses, 

Fees to Counsel, &c., . . . . 

25,144 17 8 
3,962 9 1 
197 2 2 
180 19 1 

29,485 8 0 



Carried forward, ...... 

- 

216,694 9 7 
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APPENDIX TO FORTY-SIXTH REPORT OF THE [1877-78 

An Account showing the Receipt and Expenditure of the Commissioners 


RECEIPT — continued. 

Brought forward 

3. Howth Harboub 

Rents, . . • . 

Dues, ...... 

Contribution in aid of Works, 

Transferred from “ New Works and Alterations,” (vote) 
Re-lodged, . . 


(A 1.)— PARLIAMENTARY 


275 13 5 
527 5 4 
75 0 0 
2,250 0 0 
2 6 0 


4. Exohequeb. — Extra Receipts : — 

Publio Buildings : — 

Rents, ....... 

Sale of Materials, &c., ..... 

Sale of Interest in Smithfield Prison, 

Received for Furniture supplied to the Office of the 
Registrar of Petty Sessions Clerks, . 


2,985 13 9 
471 4 2 
500 0 0 


Phmnix Park : — 

Grazing Rents, . 

Sale of Deer, Hay, Hides, <fcc., 


1,219 12 4 
56 12 7 


Kingstown Harbour : — 

Hues, &c., 

Rents, . . . 

Hire of Gangway planks, Crane, &o., 


1,997 2 11 
283 9 8 
37 16 6 


Donaghadee Harbour :- 


Dunmore Harbour 
Rues, 

Rents, 

Sale of Materials, 


Tyrone Navigation 
Tolls, , 

Rents, , . 


Maigue Navigation 
Tolls, , 


Ulster Canal : — 

Tolls 

Rents, .... 
Rails transferred to Howth Harbour 

Salaries and Incidents of Office : 

Law Costs and Stamps recovered, 


B ‘ C ° s 7 h E 0 X TI0NS receiTed in aid of Works at Ordinary Literary 


6. Dublin Museum op Science and Abt : 

Amount of Vote, . 


Office of Public Works , Dublin, lith May, 1878. 
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of Public Works in the Year ended 31st March, 1878. 
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VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 

Brought forward 

. Howth Harbour : — 

Labour, Materials, Incidents, &c., . 

Rates and Taxes, . . . 

Salary of Harbour Master, 

Rails transferred from Ulster Canal 


1. Exchequer — Extra Receipts : — 
Public Buildings : — 

Rents refunded (twice lodged). 


Kingstown Harbour : — 

Ballast supplied to Shipping, . . 

Dublin Port and Docks Board — Adjustment of I 


Salaries and Incidents of Office 

Law Expenses, . • 

• Total Payments out of Extra Receipts, . 

Transferred to H. M. Exchequer, 

5. Amount oe Contributions in aid of Works at Ordinary 

Literary Schools, expended and transferred to Account 
of “New Works and Alterations,” 

6. Dubbin Museum of Science and Art : — 

Payment to the Royal Dublin Society, Pursuant to the 
5th section of Act 40 & 41 Vic., cap. 234, 

Interest from 14 th August, 1877 to 23rd March, 1878, . 



W. B. Soady, Accountant. 


E 
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34 APPENDIX TO FORTY-SIXTH REPORT OF THE [1877-78. 

(A 2.)— An Account showing the Receipts and Expenditure of the Commissioners 


PUBLIC LOANS 



£ s. d. 

£ s. d. 

£ s. d. 

To Balance, 31st March, 1877, . . • • 

„ Public Works, 1 & 2 Wm. IV., o. 33 

Amount received from Commissioners of National Debt, 

~ 


994 2 8 

separate fund, ..... 

— 

4S,771 7 11 


„ Land Improvement, 10 Vic., c. 32 : — 




Amount received from Consolidated Fund, separate fund, , 

— 

33,000 0 0 


„ Public Works Loans, 40 k 41 Vic., c. 27 : — 




Vote 1877-78, £700,000, .... 

„ Land Act, 33 & 34 Vic., c. 46 : — 


360,000 0 0 

441,771 7 11 

Amount issued from Consolidated Fund, . 



61,000 0 0 
503,765 10 7 


Office of Public Works, Dublin, 14f/t May, 1878. 


(A. 3.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC LOANS 


Principal 

Repayments. 

Interest 

Payments. 

£ s. d. 

10,748 4 4 
600 3 10 

339 12 G 
14,300 0 0 
3,203 9 8 
960 3 11 
349 7 2 
2,434 1 2 
3,923 13 6 

£ s. d. 

2,550 7 6 
581 8 3 
400 0 0 
1,247 12 4 
6,377 10 11 
2,304 19 9 
222 18 3 
1,059 5 0 
4,818 4 11 
4,523 17 1 

36,858 16 1 

24,086 4 0 

28,772 2 10 
1,323 17 1 
5,363 0 10 

4,691 13 5 
659 3 6 
5,265 19 3 

35,459 0 9 

10,616 16 2 

827 18 4' 
323 13 11 

47,465 8 11 
1 13 1 

180 0 0 
29,193 2 7 
4 0 7 

47,467 2 0 

29,197 9 2 

6,967 18 3 

12,387 11 4 




To Public Works Loans, 1 & 2 Win. IV., c. 33 : — 
Amounts received as under : — 

Grand Juries of Counties, 

Local Boards, 

Roads and Bridges, 

Inland Navigations, 

Railways, 

Harbours, Docks, <fcc., 

Fishery Piers and Harbours, 

Labourers’ Dwellings in Towns, 

Glebe Loans, 

Public Health, 


„ River Drainage and Navigation, 5 & 6 Vic., c. 89 
„ River Drainage Maintenance, 29 k 30 Vic., c. 59,’ 
„ District Drainage Boards, 26 & 27 Vic., c. 88, . 


, Post Roads, Repairs, 6 & 7 Win. IV., c. 116,* 
, Fishery Piers Repairs, 16 & 17 Vic., c. 136 * 
, Loans per Act 57 Geo. III., c. 34, . ’ 

, Land Improvement Loans, 10 Vic., c. 32, 

, National School Teachers’ Residences, 


„ Land Act Loans, 33 <fc 34 Vic., c. 46, 


46,075 1G 11 
827 18 4 
323 13 11 
180 0 0 


76,664 11 2 
19,355 9 7 


204,372 10 0 


* A portion of the transactions on these Services occurring prior to the passing of the Act 40 & 41 Vic., c. 27, is 
D ... tp- . n ... /ceoMted forunder the “Miscellaneous" Service. 

__ Office of Public Works, Dublin, 14 th May, 1878. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


of Public Works in the Year ended 31st March, 1878. 

advances. 


By Public Works, 1 & 2 Wm. IV., c. 33, 

Amount advanced on Loans, viz. : — 

Grand Juries of Counties, 

Local Boards, 

Roads and Bridges, 

Railways, 

Harbours, Docks, Ac., 

Fishery Piers and Harbours, 

Labourers’ Dwellings in Towns, 20 & 30 Vic., c. 
Glebe Loans, 33 & 34 Vic., c. 112, 

Public Health, 37 & 38 Vic., c. 93, 

, Drainage Maintenance, 29 & 30 Vic., c. 49, 

„ District Drainage Boards, 26 & 27 Vic., c. 88, . 

„ Post Roads, for Repairs, 6 & 7 Wm. IV., c. 116, 

„ Lunatic Asylums, building, 1 & 2 Geo. IV., c. 33, 

„ Land Improvement, 10 Vic., c. 32, &c.,. 

„ National School Teachers’ Residences, 


Land Act, 33 & 34 Vic., c. 46, . 


„ Balance unissued, 


8.500 0 
4,900 0 

67,881 0 
64,600 0 

1.500 0 
2,441 1 
8,184 0 

32,478 0 
47,581 0 


647 8 9 
40,819 0 0 


118,980 0 0 
2,360 0 0 


41,466 8 9 
274 11 4 
22,000 0 0 


121,340 0 0 


423,146 1 1 
58,844 0 0 


481,990 1 1 
21,775 9 6 


W. B. Soadt, Accountant 


of Public Works, in the year ended 31st March, 1878. 
REPAYMENTS. 


By Amounts transferred to H.M. Exchequer, viz. : — 
Loans per Act, 1 & 2 Wm. IV., c. 33, 

River Drainage, . 

Post Roads Repairs, 6 & 7 Wm. IV., c. 116, . 
Fishery Piers Repairs, 16 <fc 17 Vic., c. 136, . 
Loans per Act 57 Geo. III., c. 34, 

Land Improvement, 10 Vic., c. 32, . 

Land Act, 33 <fc 34 Vic., c. 46, 


£ 


60,945 0 1 
46,075 16 11 
827 18 4 
323 13 11 
180 0 0 
76,664 11 2 
19,355 9 7 


204,372 10 0 


W. B. Soadt, Accountant. 

E 2 


Printed image digitised by the University of Southampton Library Digitisation Unit 



APPENDIX TO FORTY-SIXTH REPORT OF THE [1877-78 

(A I.)— LAND IMPROVEMENT 


Balance from last Account, ...... 

Amount received from H.M. Exchequer by way of Loan, 

„ from Proprietors in Repayment of Preliminary Expenses, 


£ s. d. 

£ s. d. 


265 8 0 

S00 0 0 


818 6 9 



1,618 6 9 


£1,883 14 9 


Office of Public Works, Dublin, 14i/i May, 1878. 


(A 5.) — LUNATIC 

An Account allowing tlie Receipts and Expenditure by the Commissioners of Public Works, Ireland, (on 

1878, pursuant to Act 1 & 2 


Balance from the last Account, . 

Amounts issued from the Consolidated Fund on account of 
. ^ Loans to the following District Asylums, viz. 


Belfast, . 

Cork, 

Killarney, 

Limerick, 

Maryborough, 

Mullingar, 

Sligo, 

Waterford, 


£ s. d. 

£ 

s. 

d. 

£ s. 

d. 


- 



774 5 

0 


1,500 

0 

0 



— 

1,485 

9 

8 



— 

8,000 

0 

0 





3,000 

0 

0 



— 

5,000 

0 

0 



— 

1,500 

0 

0 



— 

1,394 

1 

4 



— 

8,500 

0 

0 




3,000 

0 

0 

33,379 11 











£34,163 16 

0 


Office of Public Works, Dublin, lith May, 18|8. 


An Account showing the Receipt and Expenditure of the Commissioners 


(A G.) — MISCELLANEOUS 


RECEIPT. 

Balance from last Account, ..... 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, <ko. : — 

Amount received from sundries for Preliminary Expenses, . 

2. Railway and other Arbitration Expenses, 14- & 15 Vic. 

c. 70 : — 

Amount received from Railway Companies and others, to 
meet Expenses of Arbitration, 

3. Arterial Drainage Deposits, 26 A 27 Vic., c. 88 &c. : 

Received from Drainage Boards on Account of Preliminary 
and other Expenses, . . . 

4. Maintenance of Post Roads, 6 & 7 Wm. IV. c. 116 

Amount received in repayment of advances made for 
Repairs, &c. : — 

County Carlow, ... 

„ Cork, ....** 

„ Londonderry, ... 

„ Tipperary, .... 

„ of the Town of Drogheda, 


Carried forward, 



Printed image digitised by the University of Southampton Library Digitisation Unit 



1877-78.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 37 

PRELIMINARIES, 1877-78. 


EXPENDITURE. 

£ s. d. 

X s. d. 

Amount paid to Exchequer in Repayment of Advances, 

, paid for Preliminary Investigations, Advertising, Sorivenery, &c., 

861 14 2 
852 0 1 

1,713 14 3 
170 0 6 

Balance carried to next Account, ...... 

~ 

. 


£1,883 14 9 


W. B. Soady, Accountant. 


ASYLUMS’ BUILDINGS. 


Account of the Commissioners for the Control, &o., of Lunatic Asylums,) during the year ended 31st March. 
Geo. IV., c. 33, &c., &c. 


EXPENDITURE. 

Amounts expended on the following Buildings, viz. : — 

Armagh, ...... 

£ s. d. 

£ s. d. 
1,626 7 10 


— 


Castlebar, . . .... 

— 

13 10 0 


— 

' 431 16 6 


— 

7,121 15 6 

Downpatrick ...... 

— 

49 4 0 

Killarney, ...... 

— 


Limerick, ...... 

— 

4,950 8 4 

Maryborough, . . - • • " 

•• — 

1,584 10 0 
1,168 8 6 
6,252 0 4 
3,905 14 11 

Mullingar, . 

z 

Waterford, . 

— 

Balance, ... « • ’ 




W. B. Soady, Accountant. 


of Public Works in the Year ended 31st March, 1878. 
SERVICES. 


EXPENDITURE. 

£ ». d. 

£ *. d. 

£ s. d. 

1. Deposit Accounts, 1 & 2 Win. IV., o. 33, &c. : — 
Amount paid for Preliminary Expenses, <fcc., . 

- 

- 

738 4 0 

2. Railway and other Arbitration Expenses, 14 & 15 Vic., 
c. 70 : — 

Amount paid to Valuators, &c., .... 


- 

1,190 16 7 

3. Arterial Drainage Deposits, 2G & 27 Vic., c. 88, &e. : — 
Paid for Preliminary Expenses, Arbitrations, &c., . 



297 I S 

4. Maintenance op Post Roads, 6 & 7 Win. IV., c. 116 : — 
Repaid to Her Majesty’s Exchequer, 

Amount expended for Repairs, viz. : — 

County Dublin, 

„ Mayo, 

107 6 3 
146 17 6 

671 1 0 
254 3 9 





925 4 9 




Carried forward, 

- 

- 

3,151 7 0 
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APPENDIX TO FORTY-SIXTH REPORT OF THE [1877-78. 

An Account showing the Receipt and Expenditure of the Commissioners 

(A 0.)— MISCELLANEOUS 


RECEI PT — continued. 

Brought forward, 

5 . Piers and Harbours : — 

For Repairs, pursuant to 16 & 17 Vic., c. 136 — 

Bally vaughan Pier, Sale of Plant, 

For New Works, per Act 9 Vic., c. 3, and 29 <k 30 Vic., c. 45 — 

Buncrana Pier — Loan from H.M. Exchequer, . 

Courtmacslierry Pier — Loan from H.M. Exchequer, 
do. Grant in aid, 

Rathmullan^Pier— Loan from H.M. Exchequer, . 
do. Grant iu aid, 

Bournapeaka Pier— Loan from H.M. Exchequer, 
do. Grant in aid, 

Giles’ Quay Pier — Loan from H.M. Exchequer, . 
do. " . Contribution, 

do. Grant in aid, 

Keeran’s Harbour (Cape Clear), Contribution, . 


1,000 

0 

0 

350 

0 

0 

700 

0 

0 

1,000 

0 

0 

16G 

13 

4 

166 

13 

4 

400 

0 

0 


± s. d. 
10,722 18 a 


1,350 0 0 
1,700 0 0 


. Inland Navigations:— 
Shannon Navigation : — 
Rents, 

Tolls, 

Sales, . « 

Boyne Navigation : — 
Tolls, 


1,651 4 3 
2,129 19 5 | 
4 8 6 1 


3,785 12 2 
371 16 4 


7. Arteeial Drainage and Navigation Maintenance, 29 & 30 
Vic., c. 49 : — • 

Lougliaus District, ..... 

Quin „ 

Balliuderry „ ..... 

Boley 

Ballinamore and Ballyconnell District, 

Ballinaraore and Ballyconnell Navigation, . 


609 19 3 
10 0 0 
10 0 0 
10 0 0 
137 9 G 
130 14 0 


8. River Drainage Works, 5 & 6 Vic., c. S9 : 
Lough Neagh, Grazing rents. 


9. Wellesley Bridge 
Tolls, 


10. Atiiiunkard Bridge 
Tolls, 


21,774 8 4 I 
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of Poblio Works in the Year ended 31st March, 1877. 

SERVICES — continued. 


39 


EXPENDITURE — continued. 

Brought forward, 



5. Piers and Harbours : — 

Repaid to H.M. Exchequer balance of unappropriated 
Grant Fund, pursuant to 59 Geo. III., c. 109, 

For Repairs, pursuant to 16 & 17 Vic., c. 136 — 
Ballyyaughan Pier — Repaid to H.M. Exchequer, 
do. Expended in "Works, 

For New Works per Act 9 Vic., c. 3, & 29 & 30 Vic., c. 45 — 
Buncrana Pier, Law Costs, 

Port Oriel, Expended on Works, 

Gourtmacaherry, „ „ 

Rathmullan, „ „ . 

Bournapeaka, „ „ . . 

Giles’ Quay, „ „ . 

Keeran’s Harbour (Cape Clear), Expended on Works, . 


126 6 1 
172 5 3 


6. Inland Navigations : — 

Shannon Navigation : — 

Maintenance and Repairs of Works, &c., . 

Salaries (including pay of Inspectors, Collectors, Lock- 
keepers, <fec.), and Incidents, . . 

Boyne Navigation: — 

Maintenance and Repairs of Works, die., . 

Salaries of Collectors and Lock-keepers, . 


7. Arterial Drainage and Navigation Maintenance, 29 & 30 


1,897 9 11 
1,297 18 9 

150 10 3 
183 15 9 


Borrie-in-Ossory District, . . . • • 

Monivea ,, . . • • )' 

Loughans * ...... 

Hind River „ 

Quin, „ . • • 

Ballinderry, „ .... 

Boley, „ • 

Ballinamore and Batiyconnell District, _ ... 

Ballinamore and Ballyconnell Navigation, repaid to H.M. 
Exchequer, ...... 


8. River Drainage Works, 5 & 6 Vic., c. 89 : — 
Lough Neagh, County Cess, Ac., . 


561 7 2. 


298 11 4 

5 4 11 
225 0 0 
256 0 0 
1,074 0 0 
1,260 18 2 
1,624 12 5 
418 2 4 


3,195 8 8 
334 6 0 


50 10 0 
452 5 1 
512 18 9 
11 1 0 
10 3 4 
0 3 0 
0 3 0 
137 9 6 

130 0 0 


9. Wellesley Bridge : — 

Maintenance and Repairs, 

Salaries, Ac., of Superintendent and Collectors, 
Repaid to Her Majesty’s Exchequer, 


10. Athlunkard Bridge : — 

Salary and Incidents, 

Paid to Her Majesty’s Exchequer, 

Carried forward, 


423 11 10 
193 6 10 
382 0 4 


14 18 9 
400 0 0 


£ *. d. 

3,161 7 0 


5,723 16 4 


3,529 14 8 


1,304 13 8 
1 10 9 


998 19 0 


414 18 9 
15,125 0 2 
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APPENDIX TO FORTY-SIXTH REPORT OF THE [1877-78. 

An Account showing the Receipt and Expenditure of the Commissioners 

MISCELLANEOUS 

RECEIPT — continued. £ s. d. £ s. d. I £ s . a i 


11. National Monuments, 32 & 33 Tic., c. 42 : — 

Maintenance Account- 

Received from Commissioners of Irish Church Temporalities 27,446 0 0 
Dividends on Stock, . . . . • 471 16 8 

Relodgment, . . . . . . 10 0 

Preservation Account — 

Dividends on Stock, . . . . • 106 12 0 

Sale of Plant, . . . . . . 30 3 5 

Relodgment, . . . . . • 10 0 


12. Irish Reproductive Loan Fund, 37 & 38 Vic., c. 86 : — 


County Clare, 

„ Cork, 

„ Galway, . 

„ Kerry, 

„ Leitrim, . 

„ Limerick,. 

,, Mayo, 

„ Sligo, 

„ Roscommon, 
„ Tipperary, 


13. Blaokrock Road: — 

Loan from H.M. Exchequer, 


14. Linen Hall:— 
Rents, 


la. Ardqlass Harbour : — 

Loan from H.M. Exchequer, . 


917 2 1 
1,117 0 0 


473 12 6 1,195 1 4 


1 6. Sundry Accounts : — 

Glehe Loans Insurance, Premiums received, 
Curragh of Kildare, Rents, . 

Board of Inland Revenue, 

Board of Admiralty, 

Board of Trade, 

Mullaghmore Coast Guard Station, . 
Island Bridge Waterworks, . 

Suspense, . 

31. Mcn.de & Son, . 


Office of Public Works, Dublin , 14 lb, May, 1878. 


60,395 1 10 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


1877-784 

of Public Works in the Year ended 31st March, 1878. 
SERVICES— continued. 


EXPENDITURE — continued. 

Brought forward 

11. National Monuments, 32 <fc 33 Vic., c. 42 : — 

Maintenance Account — 

Amount invested in 3 per cents, . 

Salary and Travelling Expenses of Architcot, Caretakers, 
Wages, Incidents, &c., 

Preservation Account- — 

Ardmore, Repairs, <fcc., 

Devenisli, do., 

Donagbmorc (Meath) do.. 


Gallerus, 
Glendalough, 
Howth Abbey, 
Kilmacduagh, 
Kilmakedar, . 
Monasterboice, 
Hovilla, 


do , 
do., 
do., 
do., 
do., 
do., 
do., 


St. Colombkill’s House (Kells), do., 


12. Irish Reproductive Loan Fund, 37 & 38 Vic., c. 86 : — 


County Clare, 

Cork, 
Galway, 
Kerry, 
Leitrim, 
Limerick, 
Mayo, 

Sligo, . 
Roscommon. 
Tipperary 


13. Blackrock Road 
Repairs, . 


306 

1,112 

1,100 

656 


26,000 0 0 


14. Linen Hall: — 

Rents, Salaries, &c., 

Transfer to Her Majesty’s Exchequer, 


15. Ardslass Harbour : — 
Works, . 


16. Sundry Accounts : — 

Glebe Loans Insurance, Premiums paid, . 

| Curragh of Kildare, Transfer to Woods and Forests, 

Board of Inland Revenue, 

Board of Admiralty, 

Board of Trade, . 

Mullagbmore Coast Guard Station, 

Island Bridge Waterworks, 

Suspense, . . . 

M. Meade & Sou, . 


4 0 0 
245 14 10 

45 8 7 
31 18 10 
218 13 2 
27 7 9 
116 13 11 
39 18 10 

5 0 0 
38 18 7 
66 15 2 


1 11 0 
0 11 6 


7 11 0 
0 15 0 


26,329 8 


1,000 

47 

142 


189 10 
94 15' 


177 17 9 
250 0 0 


254 0 
33 13 
235 3 
261 12 
125 17 
740 2 
103 3 


27,169 18 1 


5,456 1 0 


1,305 16 5 


1,942 14 9 


53,419 16 9 
6,975 5 1 


60,395 1 10 


W. B. Soadt, Accountant. 

F 
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APPENDIX TO FORTY-SIXTH REPORT OF THE 


[J.877-7S. 


(A 7.)— Abstract of Loans made by the Commissioners of Public Works, classified, showing the Total 


Issues and Repayments 


i 

Total Issues 


REPAYMENTS to 

3 1st March, 1878 

i • 



to 3 1st March 


Principal. 

Interest. 




£ 

s. 

d. 

£ 

s. 

d. 

£ IT 


— 

I. Public Works Loan Fund, Ireland,! &|2 Wm. IV., 









o. 33 









J 


1. Grand Juries of Counties, ■! 

Making and Improving 
Roads,Courtho uses,&c. . 

j 670,743 

3 

S 

623,862 

17 

2 

88,356 11 

2 



Making and Improving 

1 









2. Do. . 

Roads, &c., and for 
Relief Works, 9 Yic., 
« . 1 . 

l 226,349 

19 

11 

69,671 

18 

1 

18,666 3 

2 


o T ID 1 ( For Improving Town- 

3. local Bonds, . . -j sUpSi r b j ° . . 

j- 19,600 

0 

0 

2,915 

3 

10 

1,892 14 

7 


4. Roads and Bridges, 

For Roads, Bridges, &c., 

111,581 

0 

0 

30,87S 

8 

1 

19,217 9 

0 


5. Inland Navigation, 

Improvements, . 

69,950 

0 

0 

14,942 

13 

9 

52,649 5 

7 


6. Public Buildings, . 

’ Erection and Completion 
of Works, 

j- 35,000 

0 

0 

33,040 

2 

1 

6,822 14 

3 


7 . Maynooth College, 

Additions and Improve- 
ments, 

j- 18,64,2 

10 

0 

2,785 

0 

10 

3,110 14 

5 


8. Railways, . 

In aid of Construction, 

342,799 

0 

0 

171,500 

0 

0 

87,152 12 

5 


9. Quarries, Mines, &c., 

In aid of sundry Works, 

14,550 

0 

0 

14,550 

0 

0 

3,043 4 

8 


10. Ecclesiastical Commissioners, 

Per6&7 Wm.IV.,c.l0S, 

100,000 

0 

0 

100,000 

0 

0 

43,453 11 

1 


11. Harbours, Docks, &c., . 

In aid of Construction, 

199,850 

0 

0 

57,436 

10 

11 

143,969 7 

6 


12. Fishery Piers and Harbours, . 

Act 9 Yic., c. 3, . 

52,532 

2 

11 

43,480 

0 

1 

2,598 11 

9 


13. Labourers’ Dwellings in Towns, Act 29 & 30 Vic., c. 44, 

37,439 

0 

0 

987 

8 

8 

2,380 12 

0 


14. Glebe Loans, 

Act 33 <fc 34 Yic., c. 112, 

174,506 

13 

4 

7,725 

14 

0 

13,711 1 

8 


15. Publio Health, 

Act 37 & 38 Yic.,c. 93, . 

189,124 

0 

0 

7,734 

3 

11 

8,805 16 

4 


16. Exchequer Bills issued and afterwards relodged, 5 

3,700 

0 

0 

3,700 

0 

0 

361 14 

7 


17. River DrainageandNavigation, Act 5 & G Yic., c. S9, . 

2,082,052 

7 

3 

777,894 

8 

6 

777,243 14 

7 


18. River Drainage Maintenance, 

Act 29 t 30 Yic., c. 59, 

16,998 

16 

3 

5,385 

7 

4 

2,556 16 

10 


19. River Drainage,’ . 

Act 2G <fc 27 Vic., c. 88, 

303,245 

4 

1 

32,077 

2 

7 

28,530 18 

0 


Total Public Works Loan Fund, . 

4,668,663 

17 

5 

2,000,572 

19 

10 

1,304,523 13 

6 


20. Employment op the Labour- 

Act9&10Vic.,c. 107, &c., 

4,797,648 

12 

1 

502,700 

13 

10 

87,279 14 

2 


ins Poor, ... 








21. Shannon Navigation, 

Act 2 & 3 Vic., c. Gl, . 

294,090 

0 

0 

281,453 

7 

2 

48,460 0 

9 


22. Public Works Loans, 

57 Geo. HI., c. 34, . 

491,444 

19 

8 

307,311 

4 

0 

195,642 5 10 


23. Repairs of Post Roads, 

GiTWm. IV., c. 116, 

129,974 

11 

4 

129,406 

2 

7 

— 



24. River Drainage, Preliminary' 

9 Vic., c. 4, 

23,500 

0 

0 

9,726 

8 

10 





Expenses, 









25. Land Improvement, Prelimi- 

10 Vic., c. 32, s. 15, . 

33,500 

0 

0 

32,165 

5 

7 

_ 











2G. Repairs of Fishery Piers, 

16 «b 17 Vic., c. 136 . 

3,426 

8 

11 

3,426 

8 

11 

0 0 

1 


27. Maintenance of Navioa- ) 
tion Works, . . j 

19 k 20 Vic., c. 62, . 

2,430 

0 

0 

2,430 

0 

0 

0 0 

2 


28. Lunatic Asylums Buildings, 

l&2Geo. IV., c. 33, ic. 

22,000 

0 

0 

— 



— 



29. Improvement of Lands, 

Act 10 Vic., c. 32, <fcc. : — 










For Drainage, Farm Buildings, Labourers’ Dwellings, \ 
Planting for Shelter, Scutch Mills, &e., . . J 

2,842,422 

4 

4 

1,S45,134 

13 

6 

827,204 15 

8 


30. National School Teachers’ 1 
Residences, . . . / 


2,360 

0 

0 

1 

13 

1 

4 6 

7 



Act 33 & 34 Vic., c. 46 : — 










Advances to Tenants to purchase their Holdings, 

416,802 

13 

0 

24,165 

10 

6 

45,660 2 



T otal, 


13,728,203 

6 

9 

5,138,494 

7 

9 

2,508,774 18 

9 



Office of PvMic Works, Dublin, 14 th May, 1878 . 
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Issues and Repayments to the 31st March, 1878, the Amounts remitted, and Balances outstanding; also the 
■within the Tear. 





BALANCES outstanding, 81st March, 1878. 

Issued within the | 

EE PAYMENTS within the Tear. 




Principal I 

Interest. 

Tear. 


Principal. 

Interest. 


£ s. 

d. 

£ s. 

d. 

£ s. d. 

£ t 

t. d. 

£ s. d. 

£ s. 

d. 

1 

. - 


46,880 6 

6 

■ - 

8,500 

0 0 

10,748 4 4 

2,550 7 

• 

2 

156,678 1 

10 

- 


- 

- 


- 

- 


3 

_ 


16,684 16 

2 

32 19 6 

4,900 

0 0 

600 3 10 

581 8 

3 

4 

2,971 11 

11 

77,731 0 

0 

5,513 12 1 

67,881 

0 0 

— 

400 0 

0 

5 

— 


55,007 6 

3 

14,242 12 10 

- 


339 12 6 

1,247 12 

4 

6 

1,953 17 11 

- 



- 


- 

- 


r 

15,857 9 

2 

— 


- 

- 


- 

- 


8 

9 

- 


171,299 0 

0 

1,008 4 5 

'64,600 

0 0 

14,300 0 0 

6,377 10 

11 

10 

11 

74,836 3 

3 

67,577 5 

10 

12 9 10 

1,500 

0 0 

3,203 9 8 

2,304 19 

9 

12 

_ 


9,052 2 

10 

— 

2,441 

1 0 

'960 3 11 

222 18 

3 

13 

— 


36,451 11 

4 

— 

8,184 

0 0 

349 7 2 

1,059 5 

0 

14 

— 


166,780 19 

4 

; — 

32,478 

0 0 

2,434 1 2 

4,S18 4 11 

Id 

_ 


181,389 16 

1 

— 

47,581 

0 0 

3,923 13 6 

4,523 17 

1 

16 

_ ' 


— 


— 

— 



— 


17 

1,196,795 12 

3 

107,362 6 

6 

164 12 7 

— 


28,772 2 10 

4,691 13 

5 

IS 

_ 


11,613 8 

11 

12 0 10 

' 647 

8 9 

1,323 17 1 

659 3 

6 

19 

- 


271,168 1 

6 

420 14 5 

40,819 

0 0 

5,363 0 10 

5,265 19 

3 


1,449,092 16 

4 

1,218,998 1 

3 

21,407 6 6 

279,531 

9 9 

72,317 1C 10 

34,703 0 

2 

20 

4,294,947 18 

3 

- 


- 

- 


- 

- 


21 

_ 


12,636 12 

10 ! 

— 

— 


- 

- 


22 

162,133 15 

8 

22,000 0 

0 

18,614 15 5 

— 


— 

ISO 0 

0 

23 

— 


568 8 

9 

— 

723 11 0 

1,498 19 4 

— 


24 

13,773 11 

2 

- 


" 

— 


— 

- 


25 

1,013 3 

1 

321 11 

4 

- 

800 

0 0 

861 14 2 

- 


26 

— 


— 


- 

- 


450 0 0 

- 


27 

— 


— 


- 

- 


130 0 0 



28 

- 


22,000 0 

0 

- 

22,000 

0 0 

- 

- 


29 

— 


997,287 10 

11 

- 

118,980 

0 0 

47,465 8 11 

29,193 2 

7 

30 

- 


2,358 6 

11 

- 

2,360 

0 0 

1 13 1 

4 6 

7 

31 

- 


392,637 2 

6 

- 

58,844 

0 0 

6,967 18 3 

12,387 11 

4 


5,920,961 4 

6 

2,668,807 14 

6 

40,022 1 11 

483,239 

0 9 

129,693 10 7 

76,468 0 

8 


W. B. Soady, Accountant. 


F 2 
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APPENDIX TO FORTY-SIXTH REPORT OF THE 


[ 1877 - 78 . 

(A 8.) Arterial 
Schedule. — Abstract of Final Awards, and Repayments 








Cost 






Date when 

Area of 

ujuroii Lauds, 


Annual Lettiue 


Districts. 



or 

boon Drained 


r ti Va '“° , 







Measure. 

Interest, 

Ac. 

caused by 
Drainage. 

afterdednetiig '■ 
Redemptions, j 





tat. Acres. 

A. It. P. 

£ S. a. 

£ t. d. 

£ J. rf. 


Ardee, 

Loath and Meath, . 

18 Sept., 1851, . 

78,000 

13,120 

3,252 6 11 
907 0 39 

0 13 0 

1,701 19 1 



ber, 180-1), 

Galway, .... 

29 April, 1852, . 


339 2 0 

a- 


Blackwater, 

death and Kildare, . 

16 March, 1819,. 

50,000 

20,550 

3,827 2 18 
1,517 0 39 

a 13 8 

1,031 7 9 

a- 


March, 1855) 

Tipperary, .... 

29 April, 1862, . 

0 5 1 

505 19 5 

148 11 10 



Tipperary and Queen's, 
Kildare, Meath, West- 1 

27 Sept., 1851, . 

35,810 

3,021 3 27 

5 0 1 

1,085 18 2 

a - 


Boyne, ..*... 

21 April, 1850, . 

301,139 

0,770 1 18 

7 13 0 

1,658 15 1 

060 16 11 


Ballvbtiy, 

Roscommon, 

1 October, 1850, 

3,300 

111 3 27 

1 18 11 

124 0 8 

a- 


Brosna, (Ferbanc div .) . 

Ballycasey (Supplemental, 23 rd 

Westmeath and King's, . 

18 April, I860, . 
17 October, 1851, 

389,120 

11,908 0 30 
703 3 0 

8 18 1 

2,871 0 11 

1,101 11 8 


February, 1855), 

Tipperary, .... 




07 i 11 


■Ballinhassig, 

Cork, 

13 ,, „ 

23,000 

1,452 3 5 

5 0 2 

147 8 10 

124 6 4 


Ballinderry 

Westmeath and King's, . 

30 April, 1800, . 

1,658 

311 0 38 

3 12 5 

112 8 0 

a- 


Ballyteige, 

Wexford 

20 June, 1855, . 

20,752 

2,003 0 2 

14 10 0 

1,186 11 8 

525 18 1 


BaUycowan 

Broadlough ( Supplemental , 10 th 

Kildare, .... 

16 „ 1819, . 

1,000 

1,000 

215 2 21) 
108 3 10 

2 19 0 
0 11 3 

58 17 3 

*- 


January, 1800) 

Mayo, .... 

20 October, 1850, 

78 10 3 

a ~ . 


~Bo\ey (Supplement alftth April, VS67), 

Galway, .... 

17 „ 1851, 

3,500 

083 0 1 

3 0 11 

188 18 11 

a- 


Ballinakill, .... 

Meath, 

26 „ 1850, 

1,350 

430 3 3 

2 9 10 

129 15 8 

a- 


Boardsmill, .... 

Meath, .... 

26 „ „ 

0,850 

1,428 3 12 

2 9 2 

428 2 1 

a- 


Ballinaskea and Castlerickard, 

Meath, .... 

26 „ „ 

3,900 

738 0 20 

2 15 2 

200 7 11 

a- 


Balia, 

Mayo, .... 

0 April, 1857, . 

30,720 

1,700 2 20 

0 18 10 

228 10 3 

97 7 9 


Ballynakown, 

Westmeath and King's, 

11 „ 1852, . 

15,000 

2,032 2 20 

3 2 10 

002 6 8 

a- 


Ballinamore ) Kaci gallon, ' 

and > Drainage, and- 1 , 

Ballyconnel, ) Watcr-poieer, | 

Cavan, Fermanagh, lei-") 
trim, and Roscommon, f 
Cavan, Fermanagh, and( 
Leitrim, ) 

10 January, 1800 

0 March, „ 

6 „ „ 

^ 101,165 

"jo, 370 1 31 
(320 

8 0 8 

1,748 10 10 

018 4 7 


Caim-a (Supplemental, 30th Febru 

Carlow and Kildare, . 

29 October, 1852, 

40,000 

8,008 0 0 

3 0 1 

2,680 10 9 

a- 


anj, 1857), 

Wexford, . 

13 „ 1851, 

7,000 

017 1 21 

0 18 1 

240 0 2 

a - 


Cappagh 

Galway, . 

27 March, 1857,. 

34,850 

2,577 3 27 

0 3 1 

105 1 1 

212 4 4 


Camoge, .... 

Limerick, . 

22 „ 1802, 

01,181 

1,412 0 7 

3 17 

010 8 0 

a- 


Clonakilty, .... 

Cork, 

5 Sept., 1854, . 

2,000 

202 0 30 

30 19 2 

- 

a- 


Cork Sloh, .... 
Carriggower ( Supplemental , 22nd 

Cork, County of City of, 

20 April, 1852, . 

330 

211 0 20 

27 18 0 

573 0 10 

a- 


October, XBIil), . 

Wicklow, . 

30 „ 1850, . 

12,000 

592 0 31 

5 5 10 

274 10 0 

a - 


Carrigans 

Curraunboy ( Supplemental , lOt 

Donegal, . 

26 October, 1819, 

3,330 

031 2 18 

3 13 0 

217 3 8 

a- 


January, 1851*), 

Castlebar Lakes ( Supplemental,! t 

Mayo, 

26 „ 1800, 

200 

10 0 31 

6 10 1 

10 6 0 

a - 


Marc /i, 1855),' . 

Cuiimore ( Supplemental , lOt/i Ja 

Do 

Do 

29 April, 1851, . 

1,500 

185 2 27 

0 2 9 

85 10 1 

a - 


miary,l866), . 

26 October, 1850, 

500 

67 3 8 

5 6 8 

21 13 0 

a - 


Camcloon, .... 

Mayo, 

26 „ . 1850, 

400 

72 3 37 

2 18 7 

27. 0 3 

a- 


Carbury Mill-stream, 

Carrowmore Lake (Supplcnicnta 

Kildare, 

10 „ 1819 

1,600 

106 0 20 

3 10 

moo 



OUt March, 1856), . 

Mayo, 

30 April, 1850, 

800 

109 2 30 

3 10 2 

01 18 5 

a - 


Clonlost, .... 

Westmeath, 

13 October, 185! 

3,500 

048 2 5 

3 7 9 

177 11 0 

a- 


Castlobernavd, 

King’s County, . 

30 „ 1850 

38,000 

2,100 3 27 

8 17 8 

700 1 3 

337 0 


Cavetowu, .... 

Roscommon, 

20 April, 1852, 

8,000 

309 0 37 

0 5 0 

117 1 8 

55 10 


Curragha, .... 

Meath and Dublin, . 

80 „ 1850, 

2,500 

407 3 32 

3 2 0 

122 0 7 

a- 


Croghan, .... 

Roscommon, 

29 „ 1852, 

8,000 

847 2 1 

4 10 

277 11 0 

a - 


Castleinartyr, 

Cork, . . . 

20 October, 1851 

12,900 

1,111 1 5 

0 18 

383 7 1 

100 19 


Coolaney, .... 

Sligo, 

29 April, 1802, 

90,711 

792 3 18 

5 10 8 

211 2 7 

73 9 


Crosslougli, .... 

Mayo, 

3 „ 1805, 

300 

01 0 30 

10 0 

35 17 1 

a- 



a The Charges on these Districts have expired. 
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Drainage. — 5 & 6 Vic., c. 89. 

thereon, for the Year ending 31st March, 1878. 


Total 

Free Grants 

Remissions. 

Portion of 
Total 

Portion ||| 

Repayments. 


Expenditure, 

for all 
purposes. 

charged to 
Counties for 
’ublic Works. 

Expenditure 
oharged oa go 

Lands. d || 

| 31st March, 1877. 

For year 
ending 31st 
March, 1878. 

Total. 




£ i. a. 

£ t. d. 

i £ s. a. 

£ *. d. 

£ s. d. 


i 000*0 5 8 

11,004 8 2 

1,355 6 1 

9,920 12 5 - 

14,498 1 2 

~ 


rdee. 

4 4,031 5 10 

813 13 1 

220 12 9 

3,000 0 0 - 

4,416 17 1 

~ 

4,416 17 1 / 

tnnagh. 

12,115 16 6 

- 

1,839 15 9 

10,270 0 0 - 

16,178 13 3 

- 

16,178 13 3 1 

Blackwater. 

10,038 17 11 

3,000 17 11 

520 0 0 

6,500 0 0 48 

9,825 7 0 

299 15 1 

10,125 2 1 

Bomsokane. 


0,040 8 8 

070 16 5 

10,000 0 0 - 

15,109 13 7 

- 

15,199 13 7 

Borris-in-Ossory. 

58,080 11 0 

20,000 0 0 

5,124 18 10 

22,855 12 2 48 

37,125 17 6 

1,312 8 9 

38,438 6 3 

Boyne. 

818 17 4 

- 

41 6 2 

807 11 2 - 

1,101 13 0 

- 

1,101 13 0 

Ballybay. 

107,657 8 8 

68,117 8 8 

- 

39,540 0 0 44 

47,320 9 6 

2,295 18 7 

49,616 3 0 

Brosna (Ferbane div.) 

3,805 3 2 

619 9 10 

185 13 4 

3,000 0 0 48 

4,859 7 0 

115 4 11 

4,474 11 11 

Ballycasey. 

7,811 17 1 

_ 

563 8 9 

7,276 8 4 00 

11,450 17 6 

316 2 10 

11,787 0 4 

Ballinhassig. 

1,202 0 10 

- 

136 1 3 

1,126 8 7 - 

1,629 16 2 

- 

1,629 18 2 

Ballinderry. 

13,526 15 3 

26,660 0 3 

58 0 0 

10,808 15 0 48 

23,096 4 3 

907 1 6 

24,003 5 9 

Bollyteige. 

729 3 2 

_ 

S7 0 10 

641 13 4 - 

963 18 8 


063 18 8 

Ballycowan. 

1,241 10 0 

200 1 3 

135 15 0 

900 0 0 - 

1,181 1 1 

- 

1,181 1 1 

Broadlough. 

2,220 14 2 

780 14 7 

130 19 7 

1,300 0 0 - 

1,768 3 8 

- 

1,758 3 8 

Boley.. 

1,167 4 7 

_ 

93 14 3 

1,073 10 4 - 

1,571 10 5 

- 

1,571 10 6 

Ballinakill. 

1,11)1 6 3 

_ 

677 19 10 

3,513 5 5 - 

5,619 12 3 

- 

5,019 12 3 

Boardsmill. 

2,223 11 7 

- 

187 4 1 

2,030 7 6 - 

3,158 8 7 

- 

8,158 8 7 

Ballinaskea diCastlorickard. 

18,213 15 2 

13,597 9 3 

716 5 11 

3,900 0 0 01 

3 5,196 0 7 

106 0 4 

5,892 0 11 

Balia. 

0,832 7 3 

_ 

503 17 7 

6,888 9 8 

0,025 2 11 

- 

0,026 2 11 

Ballynahown. 

228,051 10 5 

108,051 10 5 

30,000 0 0 

- 

- 30,000 0 0 

' 

30,000 0 0 


1 53,723 5 7 

20,293 0 6 

2,208 5 1 

24,412 0 0 4 


1,319 11 2 

33,172 10 10 ] 

J Ballyconnel 

i 

- 

- 





26,07!) 0 11 

- 

1,683 18 9 

24,395 11 2 

- 35,170 0 6 

- 

35,170 0 If 

Barren. 

4,315 14 11 

1,020 3 5 

45 11 6 

3,250 0 0 

3,893 14 5 

- 

3,893 14 5 

Cahore. 

10,205 8 1 

8,729 8 1 

396 0 0 

7,140 0 0 4 

,8 0,570 6 11 

428 8 2 ■ 

0,093 14 1 

Cappagh. 

4,137 11 9 

_ 

90 17 11 

4,340 13 10 

- . 6,340 7 9 

- 

6,340 7 0 

Camoge. 

11,734 5 10 

- 

32 1 3 

11,702 4 7 

2,032 1 3 

- 

2,032 1 3 

Clonakilty. 

5,920 7 11 

- 

- 

5,020 7 11 

3,144 16 11 

' " 

8,144 10 11 

Cork Slob. 

3,237 8 4 

789 19 9 

102 10 7 

2,344 18 0 

3,054 7 10 

- 

3,054 7 10 

Carriggower. 

2,475 7 10 

_ 

141 5 3 

2,334 2 7 

3,552 14 11 

- 

3,552 14 11 

Carrigans. 

295 5 7 

68 10 3 

26 9 4 

200 0 0 

241 18 5 

- 

241 10 5 

Curraunboy. 

1,708 0 4 

1,419 3 2 

11 15 7 

277 7 7 

310 19 7 

- 

310 19 7 

Castlebar Lakes. 

326 13 6 

258 18 9 

18 8 10 

40 5 11 

110 8 4 

- 

119 8 4 

Cuilmore. 

002 13 5 

_ 

388 13 1 

214 0 4 

682 10 3 

- 

682 19 3 

Camcloon. 

637 10 10 

, 

34 18 3 

602 12 7 

914 11 2 

- 

014 11 2 

Carbury Mill-stream. 

796 12 1 

297 0 0 

6 7 1 

493 0 0 

640 10 7 

- 

040 10 7 

Garrowmore Lake. 

2,406 14 3 

i 

209 9 : 

i 2,107 4 10 

3,344 14 3 

- 

3,344 14 3 

Clordoat 

22,302 9 f 

! 12,408 11 11 

03 17 7 

r 9,800 0 0 

44 13,760 15 C 

i 073 16 2 

1 14,448 11 7 

OasUebemard. 

1,933 18 f 


_ 

1,933 18 5 

60 2,790 1.1 1! 

L 110 12 4 

l 2,001 4 E 

1 Capetown. 

41,20 5 i 

) 

_ 

1,264 5 9 

- 1,877 18 i 

3 

1 1,877 18 ( 

i Curragha. 1 

3,540 0 ( 

8 

108 9 

5 3,431 11 1 

5,233 5 

0 

5,233 5 i 

) Crogban. 

7,389 19 

6 1,836 13 : 

1 613 0 

5 4,940 0 0 

48 7,814 0 

5 323 0 1 

1 8,137 7 t 

1 Castiemanyr. 

4,025 0 

0 


4,625 0 0 

70 0,829 11 

0 148 6 1 

0 0,075 17 1 

0 1 Coolaney. 

405 1 

2 53 1 

= 1 - 

352 0 0 

512 10 

2 

512 10 

2 Crosslougb. 
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Seel, . 
Dunkellin, . 
Derryiin. , 
Drumbominy, 
Drumclitf, 


Dunmore, 

Dunmoran ( Supplemental , 
September, 1858), 


Fane (Supl, 1st July, 1854), 
Fergus,. . . 

Foranwell, . 


Gorteen, 

Garr 

Glenarriff (Red Bay), . 
Headford, 

(Drainage, 

"Hind Bivar •< Navigation aban - j 
(_ doned, ■ 
Hermitage, . 


™»or {ggj . ; 

Kilmaine ( Supplemental, 
March, 1856), . 

“w fSsf' : 


Kilbride, 

Kilnmrry, 


Kilcock, . 
Kinmeen, 


Loughuosoggart, . . 

Lough Gara and Mantua, 
Loughs Oughter 
and Gotrna, &c.,^ tJav .' :,atwn - 
Loughons, 


( Navigation, 
Drainage, i 
Water-power, 


Counties. 

nnule fluid. 

Catchment, 
Iain Basin. 

Aren of 
Flooded or 
Injured Lands, 
which have 
lieen Drained 
or Improved. 
Statute 
Measure. 

Cost 

of the 
Drainage, 
including 
Interest, 
Sec. 



Stat. Acres. 

A. 

U. P. 

£ 

s. 

d. 

Westmeath and Longford, 

29 Sept, 1802, . 

28,000 

2,200 

0 S 

4 

12 

1 

Meath and Westmeath, 

18 October, 1S54, 

64,000 

4,400 

3 30 

4 

3 

0 

Galway, .... 

7 Sept., 1857, . 

88,320 

5,505 

0 31 

7 

11 

0 

Fermanagh, 

10 Dec., 1805, . 

3,000 

387 

0 4 

4 

4 

3 

Do 

30 April, 1850, . 

1,000 

134 

2 0 

2 

0 

7 

Sligo and Leitrim, . 

29 „ 1852, . 

14,20-1 

647 

0 11 

0 

18 

11 

Galway, Mayo, iSrKoscommon 

20 „ 1800, . 

06,101 

4,8S7 

1 10 

10 

15 

8 

Sligo 

20 „ 1852, . 

7,080 

881 

0 35 

5 

4 11 

Eing’s, .... 

24 „ „ . 

22,400 

5,000 

1 0 

1 

3 114 

Leitrim, .... 

12 „ „ . 

10,840 

2,030 

3 5 

4 

1 

8 

Louth 

20 Sept, 1851, ,. 

87,400 

1,521 

3 28 

4 

15 

0 

Clare and Galway, . 

30 October, I860, 

134,400 

7,801 

2 20 

0 

3 

0 

Kildare, .... 

20 „• 1851, 

3,800 

050 

1 36 

3 

11 

3 

Louth, Meath, Cavan, and ) 
Monaghan, . . j 

27 „ 1853, 

170,813 

f 0,700 

1 o 

0 38 
2 0 

0 

11 

11 

Kildare 

1C June, 1840, . 

7,170 

1,440 

0 12 

2 

7 

0 

Do., .... 

1 October, 1850, 

3,000 

044 

0 23 

3 

12 

8 

Antrim, .... 

30 „ 1851, 

9,200 

520 

0 30 

0 

7 

a 

Leitrim, .... 

16 Sept., 1850, . 

8,520 

304 

1 20 

3 

0 

8 

Bosoommon, 

11 July, 1850, . 

10,000 

2,000 

2 32 

0 

11 

3 

Kildare, . ... 

10 June, 1840, . 

000 

150 

1 38 

1 

10 

5 

Longford and Westmeath, . 

18 October, 1850, 

231,110 

0,800 

1 0 

8 

7 

8 

Wexford, . . . . 

26 „ 1840, 

8,532 

500 

1 32 

10 

0 

3 

Galway 

Do., . . . . 

20 March, 1850, 

| 40,341 

FI 

3 35 

8 

0 

1 

Mayo, .... 

20 April, 1851, . 

10,000 

1,129 

3 30 

0 

10 

3 

Westmeath and King's, 
Do., . ... 

10 October, 1807, 

88,030 

5,408 

15 

2 15 
2 4 

5 

0 

0 

Kilkenny and Tipperary, . 

0 „ 1850, 

8,000 

2,103 

0 10 

3 

11 

0 

Meath, . 

30 July, 1840, 

2,000 

360 

120 

2 

7 

0 

Cavan, .... 

17 August, 1855, 

17,000 

030 

3 0 

4 

8 

0 

Meath 

16 Sept., 1850, . 

3,230 

401 

3 11 

3 

13 

4 

Fermanagh, 

2 „ „ . 

1,000 

67 

3 31 

2 

10 

7 

Kilkenny, .... 

13 „ 1805, . 

18,000 

2,821 

2 0 

3 

15 

0 

Longford 

7 April, 1858, . 

18,000 

1,758 

3 0 

0 

0 

5 

Ma y° 

30 „ 1800, . 

8,064 

021 

2 30 

2 

10 

10 

Longford 

10 „ 1850, . 

72,320 

3,972 

2 20 

10 

13 

11 

Tipperary, 

8 October, 1850, 

8,000 

1,057 

1 13 

3 

0 

3 

Meath and Westmeath, 

6 Sept, 1849, . 

2,500 

193 

1 38 

3 

0 

0 

Mayo, Roscommon, & Sligo, 

28 April, 1808, . 

128,000 

4,710 

2 20 

5 

3 

U 

Cavan, Leitrim, & Longford, 

20 October, 1859, 

200,480 

10,537 

2 8 

10 

8 

4 

Kilkenny, . . . 

20 Sept, 1854, . 

3,500 

048 

1 2 

7 

8 

8 

Antrim, Armagh, Down, f 
Londonderry, and TyF 

18 Feb., 1859, . 
4 April, „ 

[ 1411320 

1 20597 

2 32 

0 

34 

0 

’ 






" 



01 10 I 
459 12 5 


128 12 1 
117 10 8 


240 10 7 | 
1,300 ’ 


348 11 0 
I 1,030 15 8 


9,870 0 8 3,536 3 0 


a The Charges on these Districts have expired. 
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thereon, for the Year ending 31st March, 1878 — continued. 



Total _ 


Portion of 
Total 

Portion 

111 

Repayments. 




Expenditure, 

purposes. 

Remissions. 

charged to 
Counties for 
Public Works. 

Expenditure 
charged on : 

fir 

Total 

lstMatcU,IS77. 

For year 
ending aist 
March, 1S78. 

Totai. 

Districts. 


£ S. < l ■ 

£ s. d. 

£ s. d. 

£ s. d. 


£ 8. d. 

£ «. a. 

£ s. d. 



10,587 1 10 

2,351 9 4 

335 12 0 

8,000 0 0 

- 

10,870 0 2 

- 

10,379 G 2 

Dungohnnn. 


20,733 12 7 

4,980 15 3 

2,006 17 4 

13,700 0 0 

- 

19,721 17 4 

~ 

10,721 17 4 

Deol. 


12,050 12 0 

26,793 3 2 

820 9 7 

15,340 0 0 

44 

21,376 2 11 

974 9 1 

22,350 12 0 

Dunkellin. 


787 U 0 

487 14 0 

- 

300 0 0 

- 

309 10 5 

- 

309 10 5 

Denyliu. 


333 8 0 

- 

- 

333 8 9 

- 

454 2 0 

- 

454 2 0 

Drumbominy. 


1,070 7 0 

- 

224 7 8 

3,846 0 1 

70 

5,246 11 2 

188 0 4 

5,434 16 0 

Drnmcliff. 


53, 90S 19 10 

37,150 0 0 

1,749 10 1 

15,000 0 0 

48 

19,004 12 9 

910 5 4 

20,574 18 1 

Dunmore. 


4,733 15 C 

1,322 14 8 

110 0 10 

3,301 0 0 

- 

4,970 8 0 

- 

4,970 8 6 

Dunmorar. 


7,196 4 0 

- 

487 10 7 

0,703 7 11 

- 

8,802 10 1 

- 

8,802 19 1 

Dorryholmes. 


11,-330 0 3 

- 

577 10 2 

10,778 10 1 

- 

14,400 4 7 

- 

14,400 4 7 

Tlslin. 


8,155 15 0 

1,000 0 0 

920 3 1 

8,229 12 5 

- 

10,200 3 1 

- 

10,200 3 1 

Fane. 


OS, 010 8 8 

42,077 7 0 

433 1 8 

24,000 0 0 

44 

28,702 0 1 

1,494 8' 8 

30,256 8 9 

Fergus. 


3,470 1 8 

- 

07 2 - 7 

3,407 19 1 

- 

5,054 4 0 

- 

5,054 4 0 

ForanwelL 


17,890 18 10 

22,806 18 10 

2,893 0 0 

22,000 0 01 
200 0 0) 

- 

34,138 17 3 

- 

34,138 17 3 

Clyde. 


3,520 4 11 

- 

130 10 4 

3,380 14 7 

- 

4,507 1 5 

- 

4,507 1 5 

Gortcen. 


3,816 12 8 

- 

385 12 0 

3,431 0 2 

- 

5,363 4 3 

- 

5,803 4 3 

Garr. 


3,345 4 4 

- 

- 

3,245 4 4 

56 

4,870 D 10 

160 4 8 

5,036 10 0 

GlenarrifF. 


1,010 12 0 

- 

87 10 0 

023 2 0 

- 

1,208 8 11 

-. 

1,208 8 11 

Headford. 


21,101 13 2 

0,040 17 1 

1,410 1C 1 

10,050 0 0 

44 

15,890 11 7 

001 0 11 

10,003 12 C 

Hind Piiver. 


28G 10 1 

- 

13 5 10 

273 10 3 

- 

414 0 9 

- 

414 0 9 

Hermitage. 


OS, 90S 3 3 

43,440 18 7 

701 4 8 

14,000 0 0 

- 

18,700 17 0 

- 

18,760 17 9 

Inny. 


9,830 13 7 

2,000 0 0 

- 

7,830 13 7 

- 

10,343 6 1 

- 

10,343 6 1 

Kilmannock. 


55,040 17 10 

31,503 10 3 

2,357 1 7 

21,000 0 01 
90 0 0) 

44 

32,701 10 11 

1,202 U 6 

34,024 11 4 

Killimor. 


10,990 10 1 

3,747 0 2 

243 4 11 

7,000 0 0 

40 

10,078 10 2 

- 

10,078 10 2 

Kiimaine. 


29,050 8 7 

10,818 9 4 

: 

8,850 16 01 
1,200 4 3J 

- 

12,713 10 2 

- 

12,713 10 2 

Kilbeggan. 


8,053 3 5 

3,725 14 8 

332 8 0 

4i000 0 0 

- 

5,607 17 4 


6,507 17 4 

Kilbride. 


038 13 3 

- 

55 14 9 

882 18 0 

- 

1,280 . 5 5 

- 

1,280 5 0 

Iiilmurry. 


2,700 4 7 

1,790 4 7 

- 

1,000 0 0 

- 

1,288 10 7 

- 

1,288 10 7 

Kill. 


1,880 3 9 

01 0 4 

17 14 0 

1,801 0 5 

- 

2,082 11 9 

- 

2,082 11 9 

Kileock. 


244 10 4' 

■ - 

- 

244 10 4 

- 

333 3 10 

- 

333 3 10 

Kinmecti. 


10,084 13 10 

3,647 6 0 

337 7 10 

7,000 0 0 

-18 

9,002 7 5 

252 12 0 

9,254 10 10 

Kilmagauny. 


10,829 G 7 

0,140 3 11 

230 2 8 

4,450 0 0 

44 

6,700 10 0 

240 2 11 

0,030 18 11 

ICeenagb. 


4,119 10 1 

1,907 11 2 

122 7 11 

2,000 0 0 

- 

2,782 4 9 

- 

2,782 4 0 

Lough Alick. 


44,024 13 7 

24,299 2 7 

2,425 11 0 

18,200 0 0 

44 

24,837 2 3 

1,157 18 10 

25,995 1 1 

Longford. 


3,504 10 3 

640 19 3 

55 0 0 

2,800 0 0 

- 

8,780 12 3 

- 

8,780 12 3 

Lorrha. 


083 14 0 

- 

9 0 0 

074 8 6 


830 16 8 

- 

830 10 8 

Loughnosaggart. 


24,707 4 8 

14,111 6 4 

35 18 4 

10,650 0 0 

44 

13,034 1 3 

080 14 0 

14,614 15 3 

Lough Gara and Mantua. 


111,171 18 9 

74,784 0 2 

1,312 18 7 

35,075 0 0 

44 

43,624 18 4 

2,082 12 11 

45,007 11 

Loughs O tighter, Gowna.ie. 


4,107 7 4 

2,273 7 4 

04 0 0 

1,800 0 0 


2.G37 10 11 

- 

2,037 10 11 

Louglians. 


100,174 10 4 
158,505 4 C 
357 17 10 

69,077 17 10 
40,051 10 0 

37,00612 0 
8,513 14 0 
Mills, 

110,000 0 
357 17 10 

44 

44 

37,096 12 0 
. 144,344 1 

7,124 l ir 

37,096 12 
151408 3 
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APPENDIX TO FORTY-SIXTH REPORT OP THE 


[W7-7S. 

Schedule. — Abstract of Final Awards, and Repayments 






p Area of 

r.n,e 


Amount of 



Date when 

hrea^of f 

Injured Rands, 


in the 

Districts. 


made final. 


been Drained 
or Improved. 
Statute 
Measure. 

including 

Interest, 

&o. 

of these Lands, 
oausod by 
Drainage. 

half-yearly. ! 
after dedactics 
itedemptioDs.’ j 




Bt.t.Ac™.. 

A It. P. 

£ s. d. 


•£ a <1. 

Leeshorongh, .... 

Monaghan, 

00 Dec., 1865, . 

11,922 

728 2 27 

8 0 3 

221 11 9 

Lough Crew, 

Lough Dalla (Supplemental, 10th 

Meath 

15 Oct., 1851, . 

2,306 

489 0 34 

5 6 1 

140 4 8 

52 7 4 

October, 1861), 

Mayo 

20 „ » 




261 10 2 

a - 

Lavally, 

Lough Mask! Navigation ah an- 
and >• doned, . V 

Galway, .... 

27 „ 1856, . 

28,100 

1,040 2 0 

7 10 2 

304 9 8 

120 17 11 

Mayo and Galway, . 

11 Jan., 1858, . 

225,000 

5,805 0 13 

10 13 5 

020 10 9 


Biver Rohe ) Drainage, . ) 







t 

Loughs Cor- j Navigation, ( 

County of the Town of 

30 June, I860,. 



_ 

_ 

n 

rib, Mask, !• Drainage, and -J 
and Carra, J Mill-Power, V 

Galway, and Counties -j 

29 Sept., „ 

•780,000 

5,032 2 4 

22 13 10 

1,801 4 2 


of Galway and Mayo, 

4 April, 1860, . 


20 1 19 

- 

- 

261 11 0 

Lisduff, 

Galway, 

18 October, 1851, 

2,400 

408 1 11 

3 2 0 

112 16 8 

a- 

Lough Lannagh, .... 

Mayo, 

7 April, 1857, . 

21,440 

1,750 2 5 

0 15 9 

241 13 5 

115 14 11 

Moyour ( Supplemental , 12th April, 








Mullafarry (Supplemental, 10th Oc- 

Do 

20 October, 1850, 

6,000 

1,040 3 11 

7 8 5 

553 8 4 

a- 

toler, 1861), .... 

Do., 

30 April, „ . 

2,210 

826 0 15 

2 12 4 

• 117 5 1 

a - 

Miles and Templebryan, 

Mullawn ( Supplemental , 10th Ja- 

Cork, 

29 „ 1852, . 


250 1 20 

5 2 0 

94 14 tl 

— 

n nary, 1856) 

Mayo, 

26 October, 1850, 

400 

74 3 13 

4 9 2 

29 11 1 

a - 

Maghera, 

Moyne and Crosspatrick (Supple- 

Down, 

30 „ 1851, 

19,000 

393 1 22 

3 11 0 

147 3 6 

a- 

mental, 10th October, 1861), 

Mayo, 

30 April, 1850, . 

600 

98 1 32 

7 0 11 

50 18 10 

a - 

Monivea, ..... 

Galway, 

24 „ 1857, . 

54,000 

1,481 0 0 

10 11 7 

305 7 4 

70 19 7 

Nobler, ...... 

Meath, 

20 Sept., 1851, . 

40,000 

1,357 1 3 

5 3 11 

586 13 2 

a- 

ruary, 1857), . . . .) 

Galway, 

4 April, 1849, . 

ss£ 

| 974 0.16 

3 15 7 

315 10 1 

a- 

Owenabrockagh (Supplemental, 









Mayo, 

20 October, 1850, 

6,000 

379 0 35 

8 16 

224 1 0 

a - 

Owenkeagh, .... 

Cork, 

30 April, ,, . 

15,700 

303 2 15 

3 14 

99 9 10 

«- 

Quin, 

Clare, 

25 October, 1854, 

.37,120 

4,305 0 20 

4 8 1 

1,032 15 3 

391 18 n 

Bed Bog, .... 
Bath, or Clooneen (Supplemental, 

Meath, 

6 Sept., 1840, . 

3,000 

241 2 8 

3 14 4 

75 8 5 

a- 

31st March, 1856), . 

Longford and Westmeath, 

30 „ 1852, . 

15,000 

1,157 3 35 

5 4 10} 

401 16 10 

« - 

Batooragh, .... 

Cork, 

13 October, 1851, 

2,780 

244 1 0 

3 16 0 

51 7 11 

13 4 7 

Binn and Blaokriver, . 

Leitrim and Longford, 

20 April, 1850, . 

74,000 

4,605 2 20 

0 12 10 

1,070 5 2 

406 17 4 

Strokestown, .... 

Boscommon, 

11 July, 1866, . 

70,000 

7,478 2 21 

5 8 8 

1,794 17 10 

574 8 0 

Shrule, 

Mayo and Galway, . 

10 April, 1857, . 

27,000 

3,207 0 5 

9 4 10 

448 19 10 

108 14 U 

Shinron J (Supplemental 1 Lands 
amnrone j 5i stArar . 185( j) j j MmSj 

King's and Tipperary, 
Do., . . . 

26 „ 1858, . 

■ 35,840 

/ 1,288 3 7 
1 3 10 

6 0 11} 

434 19 7 

°4 8 10 

Shandon, .... 

Waterford, 

13 October, 1851, 

160 

43 1 16 

15 4 10 

67 8 7 

a- 

Shandrum, . . : . 

Sow ( Supplemental, 23 rd March 

Mayo, 

30 April, 1850, . 

700 

182 1 35 

0 7 7 

Paid ofl. 

«- 


Wexford, . 

20 „ 1853, . 

14,000 

1,083 0 10 

4 4 10 

609 9 5 

« - 

Shanagolden {Award, abandoned), 






Saleen Lough ( Supplemental , 25 tl 









Mayo, 

29 April, 1851, . 

2,850 

900 3 M 

3 4 11 

259 3 10 

30 9 10 

Turloughmore, . . - . 

Galway, 

28 June, 1855, . 

212,480 

8,180 3 20 

7 5 7 

1,695 2 0 

673 17 0 

Templemora /Lands, . 

(New award) (Mills, . 
Tawnawoggaun (Supplemental, 31s 

Tipperary, 

| 1 July, 1854, . 

33,000 

( 3,394 0 21 
1 2 2 0 

4 7 3 

1,203 5 10 

12 







March, 1850), . . . 

Mayo, 

26 October, 1850, 

2,200 

294 1 0 

4 0 1 

82 10 10 

a - 

Wilkinstown, 

Meath, 

10 „ 1840, 

10,000 

700 2 37 

2 4 10 

217 10 8 

a - 

Wottonstown 

Louth, 

20 Sept, 1851, . 

0,300 

316 1 17 

3 4 7 

96 IS 8 

a - 

Youghal, 

Cork, 

18 Feb., 1857, . 

1,547 

224 0 0 

101 13 7 

500 0 0 

a- 






Average, 






0,358,308 

206,736 2 4 

7 0 11 




a The Charges on these Districts have expired. 
Office of Public Works, Dublin, Hilt May, 1878. 
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1877-78.] 


thereon, for the Year ending 31st March, 1878— continued. 


r 

Total 


Portion of | 

Portion g ' 

1 

Repayments. 




Expenditure, 
for all 

Remissions. 

'charged to 
Counties for 
Public Works. 

Expenditure 
charged on .. : 

Lands. 

L Total 

l 31st March, 1877. | 

ending 31st 
March, 1878. 

— ■ 


— 

£ ». d. 

6,081 8 2 

£ s. d. 
2,833 10 9 

£ s. d. 

247 11 5 

£ s. d. 
3,000 0 0 4J 

£ .5. ,1. 

4,521 10 5 

£ s. d. 
168 0 11 

£ s. a. 
4,689 11 4 

Leesborough. 


2,75:? 19 8 

- 

157 18 0 

2,596 1 2 7 

3,581 2 10 

104 0 4 

3,085 9 2 

,ough Crew. 


2,83fi 11 9 

371 0 11 

191 1 10 

2,274 0 0 

3,360 2 3 

- 

3,369 2 3 

iOugb Dalis. 


15,82(1 8 8 

11,196 17 0 

379 11 8 

4,250 0 0 4- 

6,305 19 11 

250 19 7 

6,550 19 C 

Ciavally. 


8,713 i 10 
63.CU0 11 7 

8,713 410\ 
51,754 8 2) 

1,412 8 5 

10,500 0 0 6 

13,030 6 0 

583 15 .10 

13,614 1 10 

,ough Mask & River Kobe. 


102,289 16 4 
116,854 5 91 
36,938 18 9 ) 

87,400 16 4 

110,512 8 aj 

14,888 0 0 
2,511 3 4 

29,400 0 0 56 
11,800 13 0 40 

14,883 0 0 
| 40,803 13 8 

1,989 3 11 

14,883 0 0 
48,742 17 2 

Loughs Cor-) Navigation, 
rib, Mask, YZ>rainagc,dt 
and Carrs, J MilXPowtr. 


1,545 15 11 

. - 

- 

1,545 10 11 6 

2,453 11 10 

4 1 ? 5 10 

2,500 17 8 

Iasduff. 


18,445 7 4 

18,030 0 8 

1,306 0 8 

4,100 0 0 6 

0,026 4 8 

230 11 6 

6,256 15 8 

Lough Lannagh. 


8,764 1 2 

8,724 1 5 

1,039 19 0 

4,000 0 0 

6,227 8 10 

- 

6,227 8 10 

Vloyour. 


980 13 0 

243 0 5 

134 3 7 

009 0 0 

932 3 3 

- 

932 3 3 

VTullafarry. 


1,392 0 3 

- 

09 15 0 

1,822 9 0 

2,071 11 8 

- 

2,071 11 8 

Miles and Templebryan. 


347 7 4 

38 15 2 

13 12 2 

300 O 0 

302 19 8 

- 

362 19 8 

Mullawn. 


1,897 12 1 

- 

- 

1,307 12 1 

1,863 15 1 

- 

1,863 15 i 

tfaghera. 


702 13 9 

219 12 3 

23 1 6 

400 0 0 

032 14 7 

" 

632 14 7 

Vloyne and Crosspatrick. 


16,896 1 1 

10,575 8 2 

1,223 .12 11 

5,092 0 0 0 

0 8,211 8 4 

141 18 9 

8,353 7 1 

Monivea. 


7,634 3 4 

- 

580 17 11 

7,053 0 6 

- 10,080 18 8 

- 

10,989 18 8 

Nobber. 


3,871 10 2 

1,031 0 0 

190 16 2 

2,660 0 0 

- 4,080 12 9 

- 

4,060 12 9 

Oranliill* 


8,154 5 7 

1,503 9 8 

90 10 11 

1,500 0 0 

- 1,879 15 S 

- 

1,879 15 S 

Oweiiabroekagh. 


1,277 7 3 

_ 

70 11 7 

1,200 15 8 

- 1,870 16 1 

- 

1,870 16 1 

Owenkeagli. 


20,686 5 2 

5,007 6 10 

1,078 18 4 

14,000 0 0 

18 20,780 15 7 

780 17 9 

21,561 IS 4 

Quin. 


904 19 11 

_ 

06 10 11 

898 0 0 

- 1,347 14 0 

- ' 

1,347 H 0 

Red Bog. 


0,671 6 4 

1,471 18 3 

599 8 1 

4,600 0 0 

- 7,142 8 8. 


7,142 8 8 

Rath,, or Clooneen. 


928 7 11 

_ 

. 

928 7 11 

80 1,109 5 0 

26 7 2 

1,135 12 8 

Ratooragh. 


33,750 11 1 

10,470 10 10 

2,279 14 3 

15,000 0 0 

44 20,759 5 11 

808 2 10 

21,567 8 9 

Riira and Black river. 


42,097 6 1 

18,008 0 0 

1,858 5 3 

21,541 0 1 

44 '31,829 17 5 

1,126 13 11 

32,456 11 4 

Strokestown. 


30,573 19 8 

22,141 10 2 

932 0 1 

. 7,600 0 0 

00 9,437 11 2 

232 9 5 

(9,670 0 7 

Shrule. 


8,381 2 9 

2,794 12 10 

414 9 11 

5,000 0 0 
172 0 0 

-} 1,1 16 i 8 

13 18 9 

7,979 3 5 

Shinrone. 


1,030 12 0 

_ 

370 0 0 

' 660 12 0 

- 1,366 2 8 

- 

1,366 '2 8 

Shsndon. 


712 10 3 

_ 

- 

712 10 3 

977 5 9 

" 

977 5 9 

Shan drum. 


8,825 9 3 
3,741 8 

1,909 16 4 
3,518 12 11 

415 12 11 
227 15 5 

0,500 0 0 

- 9,260 8 4 

227 10 5 

- 

9,260 3 4 
227 15 

1' Sow. 

Slianagolden. 


3,079 13 11 
00,832 9 

493 15 5 
36,705 18 11 

135 18 0 
1,126 10 2 

2,441 0 0 
23,000 0 0 

28 3,550 18 

48 33,449 10 

70 13 10 
1,349 13 

3,621 12 
34,799 13 

Saleen Lough. 
Turloughmcre 


10,908 10 

7,030 12 

1,098 3 2 

7,500 0 0 
280 0 0 

11,180 15 

- 

11,180 16 

Templemore. 


1,334 0 1C 
1,764 0 
1,102 13 
22,890 2 

178 8 

- . 
15,890 2 ’ 

155 12 4 
190 17 7 
80 17 

1,000 0 0 
1,573 2 5 
1,021 15 5 
7,000 0 0 

- 1,458 14 1C 

_ 2,451 17 

- 1,090 0 

- 8,157 19 


1,468 14 1C 
2,451 17 
1,090 0 
8,167 19 

Tawnawoggaun. 

Wilkinstown. 

Wottonstown. 

Yougbal. 


2,390,612 12 

4 1,337,868 12 

3 152,180 12 

900,663 7 5 

1,308,057 16 

33,468 16 

1,341,521 12 

G 

— 


W. B. Soadt, Ascountant. 


Gr 
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(A 9.) Arterial Drainage.- 

These Works are executed under District Boards in 
Schedule— Abstract of Final Awards, and Repayments 





Area of 


Cost 

Increase in 

the 

Amount ol 

-rt 

District!. 

Counties. 

Date when Awards 
made dual. 

Injured Lands, 
which have 

Drainage, 

"Value 

of these Lands, 

payable 

half-yearly, 

c- 

5*1 




or Improved. 
Statute Measure. 

Interest, Ac. 

caused by 
Drainage. 

with Interest, 
after deducting 

ill 




A. 

a. r. 

£ 

s. 

d. 

£ s. 

d. 

£ s. d. 


Athboy River, 

Meath, 

4th April, 1869, . 

1,388 

0 27 

8 

0 

H 

569 16 

6 

362 2 2 

44 

Ballinacourty, 

Limerick, . 

2nd Oct., 1875, . 

179 

0 5 



8 



f 15 12 3 

20 













Ballynacarrig, 

King’s and Queen’s, . 

9th April, 1868, . 

2,502 

1 23 

2 

7 

5* 

516 14 

0 

184 8 3 

44 

Baltracey, 

Kildare, . 

13th Mar., 1875, 

1,955 

2 30 

4 

0 


568 4 


f 13 17 0 

20 










44 

Booliuarrig, 

King’s, 

27th Mar., 1875, 

926 

3 20 

3 

7 

1 

197 12 


/ 0 18 3 

20 











44 

Brickey River, 

Waterford, 

26th Sept., 1870, 

829 

1 20 

5 

4 

3 



\ 14 19 9 

30 











44 

Camoge, 

Limerick, 

25th Sept., 1876, 

1,260 

3 0 

9 

3 

1 

577 4 

8 

288 13 0 

70 

Clodiagh River, . 

Tipperary, 

30th May, 1872,' 

1,657 

1 4 

4 

3 




/ 8 17 4 

20 










(. 212 15 3 

44 

Connell, 

Kildare, . 

19th Jan., 1870, . 

747 

2 0 

3 

6 

5' 

171 12 

o 

/ 6 16 o 

20 










l 77 1 5 

44 

Derrinlough, 

King’s, . 

8th. Oct., 1874, . 

622 

0 30 


6 


143 15 


J \ M 3 

20 











44 

Doohyle, 

Limerick, . 

9th Oct., 1871, . 

409 

2 32 




145 9 


f 19 3 S 

20 











44 

Douglas River, 

Carlow, 

31st Mar., 1375, 

3,088 





922 18 

0 

f 19 11 2 

20 









44 

Elphin, 

Roscommon, 

26th Mar., 1872, 

3,395 

3 12 


11 


1,036 1 

10 

f 36 5 3 

20 








44 

Frankford River, . 

King’s, . 

27th Mar., 1875, 

1,204 

2 0 

5 

10 

8 

414 16 

0 

( 22 2 8 
(204 17 11 

20 

44 

Gully, .... 

Queen’s, . 

4th Oct., 1873, . 

1,064 

0 10 

4 

4 

11 

242 13 

9 

| 8 18 9 

20 

Gully, Upper, 

Do. . 

14th Mar., 1876, 

508 

1 18 

4 

13 

7 

129 12 




Island Lakes and Glore 

Mayo, . 

2nd April, 1875, 

1,457 

0 32 

5 

16 

6 

443 5 

6 

208 9 10 

70 

Kildare, 

Kildare, . 

29th Sept., 1877, 

2,347 

3 30 

3 

11 

6 

506 7 

10 

j 3 4 11 
l 271 3 9 

20 

44 

Kilmastulla, . 

Tipporary, 

,26th July, 1870, 

1,681 

1 18 

6 

10 

7 

582 12 

2 

| 31 9 9 

30 

Mnlkear River, . 

Limerick, . 

20th Sept., 1877, 

3,250 

2 24 

9 

4 

1 

•923 9 

11 

747 17 6 

70 

Parsonstown, 

Tipperary and King’s, 

25th Sept., 1874, 

2,719 

0 1 

4 

4 

6 • 

650 19 

5 

263 16 2 

70 

Quinagh, 

Carlow, 

19th Jan., 1870, . 

680 

3 0 

3 

13 


208 1 

5 

81 5 7 

44 

Ratlidowney, 

Queen’s, . 

9th Oct., 1868, . 

413 

1 39 

6 

6 

i 

189 0 

4 

84 18 1 

44 

Silver River, 

King’s, Westmeath, . 

8th Oct., 1870, . 

1,092 

2 30 

3 

12 

8 

215 10 

9 

/ 0 6 7 
\ 128 16 6 

30 

44 

Sixmilebridge, 

Clare, 

4th April, 1871, . 

2,595 

0 4 

7 

13 

2 

1,229 14 

11 

( 12 4 8 
\ 637 19 11 

30 

44 

Torrent River, 

Tyrone, 

3rd April, 1875. 

453 

1 16 

11 

7 

1 

336 18 

10 

l 42 15 5 
1135 7 3 

30 

44 



Total, 

38,431 

2 25 

5 

6 

10 

11,700 5 

4 

6,219 6 3 



Inny, Upper, 

Laracor, 

Lough Oughter, 
Swanlinbar, . 
Stoneyford, . 
Rathangan River, 

River Bride and Kilcrea, 
Tory Hill, . 


Meath, Westmeath, 
Longford, Cavan. 
Meath, 

Cavan, 

Meath and Westmeath, 
Kildare, . 

Cork, 

Limerick, . 


Over Issues repaid, 


Total charge against districts, 


Arterial Drainage Works in progress. 


Office of Public Works , Dublin , 14 (h May, 1878. 


Printed image digitised by the University of Southampton Library Digitisation Unit 


1877-78.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


26 & 27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts, 
thereon, for the Year ending 31st March, 1878. 



Expenditure, 
icluding interest, 

Portion of 
Total 

Portion of 

■ Repayment. 


il 

Expenditure 





Districts. 



Counties for 
Public Works. 

charged on Lands. 

31st March, 
1877. 

ending 31st 
March, 1878. 

Total. 


— 

£ s. d. 

£ t. d. 

£ s. d. 

£ 4. d. 

£ *. d. 

£ s. d. 



11,141 16 2 

- 

11,141 16 2 

5,431 12 6 

724 4 4 ( 

3,155 16 10 . 

Athboy River. 

1 

1,208 3 10 

- 

1,268 3 10 

145 11 9 

97 1 2 

242 12 11 i 

Ballinacourty. 


5,975 9 1 

- 

5,975 9 1 

3,286 11 5 

368 16 6 ; 

1,655 7 11 

Bollynacarrig. 


| 8,211 1 2 

350 15 2 

7,860 6 0 

1,392 10 4 

515 0 0 

1,907 10 4 

Baltracey. 


| 3,107 2 4 

- 

3,107 2 4 

714 14 3 

180 7 0 

895 1 3 

Boolinarrig. 


l 4,323 12 0 

_ 

4,323 12 0 

1,829 10 4 

330 18 10 

2,160 9 2 

Brickey River. 


11,745 19 6 

200 0 0 

11,545 19 6 

200 0 0 

490 10 10 

690 10 10 

Camoge. 


| 6,938 11 6 

- 

6,938 11 6 

2,287 9 4 

660 12 0 

2,948 1 4 

Clodiagh River. 


| 2,482 13 0 

- 

2,482 13 0 

1,174 3 10 

167 14 10 

1,341 18 8 

Connell. 


J- 2,105 12 9 

40 0 0 

2,065 12 9 

370 13 2 

126 14 2 

497 7 4 

Derrinlough. 


1 2,518 6 0 

- 

2,513 6 0 

883 17 8 

149 16 8 

1,033 14 4 

Doohyle. 


1 13,663 6 8 

190 O 0 

13,473 6 8 ' 

1,778 6 6 

1,013 15 0 

2,792 1 6 

Douglas River. 


1 15,940 17 0 

458 O 0 

15,482 17 0 

5,665 12 6 

1,024 17 3 

6,690 9 9 

Elphin. 


J 6,746 8 4 

80 0 0 

6,666 8 4 

889 16 4 

313 4 11 

1,203 1 3 j 

Frankford River. 


| 4,517 11 6 


4,517 11 6 

1,057 1 2 

302 0 4 

1 1,359 l 6 

Gully. 


2,447 15 2 
8,704 13 7 

70 0 0 
215 0 0 

2,377 15 2 
8,489 13 7 

121 17 7 
990 9 6 

103 15 2 
383 19 1 

225 12 9 
1,374 8 7 

Gully, Upper. 

Island Lakes and Glore 


J- 8,657 4 6 

260 0 0 

8,397 4 6 

- 

236 12 9 

236 12 9 

Kildare. 


J- 10,980 7 8 


10,980 7 8 

5,125 2 4 

686 18 6 

5,812 0 10 

Kilmastulla. 


30,779 0 0 

864 l 0 

29,914 19 0 

864 1 0 

- 

864 1 0 

Mulkear River. 


11,699 17 1 

150 0 0 

11,549 17 1 

2,214 4 11 

511 13 9 

2,725 18 8 

Parsonstown. 


2,500 18 8 

_ 

2,500 18 8 

1,137 18 2 

162 11 2 

1,300 9 4 

Quinagh. 


2,648 C 3 

_ 

2,648 6 3 

1,398 2 8 

169 16 2 

1,567 18 10 

.Rathdowney. 


| 3,971 2 9 


3,971 2 9 

1,679 0 1 

258 6 2 

1,937 6 3 

Silver River. 


1 20,328 13 11 

424 1 8 

19,904 12 3 

8,223 12 8 

1,303 13 2 

9,527 5 10 

Sixmilebridge. 


| 5,382 1 6 

187 10 0 

5,144 11 6 

917 0 6 

346 0 4 

1,263 0 10 

Torrent River. 


208,731 11 11 

3,489 7 10 

i 205,242 4 1 

j49,779 0 6 

j 10,629. 0 1 

|6 0,408 0 7 


showing the Issues made to 31st March, 1878. 





I 59,200 0 C 

’1 - 

1 - 

1 - 

1 - 

| - 

| Inny, Upper. 


500 0 0 

14.000 0 0 
400 0 0 

16,200 0 0 

13.000 0 0 
2,250 0 0 
5,000 0. 0 

200 0 0 


19,481 11 11 I 


10,629 0 1 60,608 0 7 


Laracor. 

Lough Oughter. 
Swanlinbar. 

Stoneyford. 

Rathangaa Elver. 

River Bride and Kilcrea. 
Tory Hill. 

Over Issues repaid. 


W. B. Soadt, Accountant. 

a o. 
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Arp*snu B. 


APPENDIX B. 


IXrt Man-' INLAND NAVIGATIONS AND HARBOURS. 

ning, M. Inst. Report of Mr. Robert Manning, M. Inst. c.E., Chief Engineer, on Piers and Harbours u, 
Sneer year ending 31*st March, 1878. ' 0r fche 


Office of Public Works, 

Dublin, 7th May, 1878. 

Engineer's Branch. 

1 beg leave to submit the following reports of the 
works in charge of this branch of the Department 
for the year ending 31sfc March, 1878 : — 

Royal Harbours. 

Kingstown Harbour, County Dublin. 

The only- expenditure under the head of “New 
Works” has been the purchase of the mooring chains 
and buoys provided for in last year’s estimate. 

The harbour has been maintained in an efficient 


state during the year. The works executed consisted 
m the maintenance and repair of the sea slopes para- 
pets, wharves, roads, sheds, slips, bollards, chains 
fenders, etc. etc., including the reconstruction of poi-1 
tions of the stone pavement of both piers, which were 
injured by the great storm of January, 1877. 

During the year a quantity of 22,000 tons of mud 
and sand was dredged out of the harbour. A new 
boiler for the steam dredger has been delivered at the 
harbour, and will be placed on board at the end of the 
season or sooner if found absolutely necessary. 

The following table gives the rain fall, direction of 
wind, and height of tide during the year. 





Rain. 


Wind. 

TIDE. 



Misim 

m in 24 



V-mm 


Minim 



Pall in 


urs. 

Numborof 



Low 

Vator. 



Data. 

Fall in 
inches. 

foil. 


Date. 

Height. 


Height. 

April, 

4-49 

16 

100 

21 

N.E. to S.E. 

27 

U. in. 
12 0 


ft. in. 

May, 

1-66 


0-35 

16 

E. to N.E. 

14 

12 3 



June, 

1-69 

1 

0-54 

16 

S.W.toE.N.E. 

14 

12 3 



July, 

3-04 

4 

0-56 

21 

W. to S.W. 

13 




August, . 

3'93 

16 

103 

24 

W. to S.E. 

8 




September, 

1-88 

11 

1-00 

8 

W. to S.W. 

11 




October. . 

219 

16 

0-51 

15 

S.E. to S.W. 




+++ 

November, 

2'04 

22 

0-40 

24 

W. to S.W. 




December, 

214 

6 

0-37 

21 

W. to W.S.W. 

6 

12 9 

19 

1878, 










.1 anuary, 

1-90 

4 

0-69 

17 

W. to S.W. 

21 



-fl 0 

February, 



1-01 

13 

W. to S.S.E. 

20 



March, . 


28 

0-21 

17 

W. to W.NW. 

20 

12 5 

19 

— 1 6 


27'96 










ilowth Harbour, County Dublin. 

The maintenance and repair of this harbour during 
the past year has been very heavy, consequent on the 
very serious damage done by the storm of January, 
1877, described in the appendix to the 45 th Annual 
Report. 

The work executed was as follows : — 

Concrete blocks and paving 
executed at slopes and 
parapet road, . . 2,935 sup. yds. 

Concrete used in paving, 675 cub. yds. 

Concrete blocks made to be 
set during the ensuing 
year, . . . 1,121 „ „ 

Pilling to sea slopes, etc. 2,880 „ „ 

Stone raised out of Harbour 1,045 „ „ 

Three gales of wind occurred during the year, two 
from.the North East and one from the East. Some 
damage was done to concrete newly set; about 370 
eubie yards of rubble filling was carried away and 
thirteen concrete blocks were disturbed. 

Dunmore Harbour, County Waterford. 

The work executed at this harbour during the past 
year is as follows : — 

3,313 cubic yards of masonry of wharf-wall 
re-set. 

120 superficial yards flagging and paving 
behind same, 

1,265 cubic yards rubble blocks set in sea 
pavement. 

1,000 cubic yards of stone quarried for future 
repairs. 


340 superficial yards of sea slope concreted in 
the joints. 

The harbour roads have been maintained in good 
order. 

Do'nagluudee Harbour, Cou/nty Down. 

The works at this harbour consisted of repairing 
damages done by the storm of January, 1877, de- 
scribed in the appendix to the last Annual Report. 
The. serious damage reported to the foundation of the 
parapet and pavement of Southern pier has been made 
good, and considerable progress has been made with 
the repair’s of the storm pavement of northern pier ; 
but owing to the necessity of securing each portion of 
the work as it proceeded during the winter weather, 
and the interruptions caused by the sea, the progress 
has been slower tban it would have been if the work 
could have been postponed till the summer season. 

Mr. Mullins, who is in charge, says, “ I am happy 
to be able to state that since I took charge of the 
work on the 29th November last, it has escaped injury 
pretty well, indeed that wide deep breach in the sea 
pavement seemed as if one could hardly hope to keep 
the work safe through the storms of winter, but the 
binding walls of concrete you directed to be built 
around the north side of the breach saved the entire 
sea slope of that pier ; it was severely tested, but it 
stood against every storm.” 

A quantity of 746 tons of rubble stone which was 
washed into the entrance has been removed by divers 
and used in the repair of the work. 

Ardglass Harbour, County Down. 

On the 31st October last Mr. J. A. Mullins wa s 
put in charge of the works of this harbour, which is 
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now about to be rebuilt, under the provisions of the 
Act of Parliament. The principal work executed 
between that date and the end of the financial year 
was clearing out a portion of the old harbour by the re- 
moval of the cut stone blocks, rubble-stone and shingle, 
being the wreck of the old pier which was destroyed 
by the sea many years ago, the quantity thus removed 
was 2,200 cubic yards of which 900 cubic yards con- 
sisted of cut stone and rubble. 

A portable steam engine, derrick cranes, over-head 
travellers, rails, barge, etc., etc., have been provided 
and delivered at the harbour. A store for cement 
and workshop has l>een built and other preparations 
made, preparatory to the execution of the works 
during the coming season. 

Fishery Piers and Harbours. 

Coartmacsherry Harbour, County Cork. 

The works of this harbour have been completed. 

Port Oriel Harbour, County Louth. 

Some excavation still remains to be executed at this 
harbour, which it is expected will be finished during 
the current year. 

Ballyvaughun (Bournapeaka) Pier, County Clare. 

The works at tins pier are now far advanced, and 
it is expected that they will be completed during the 
present season. Four gales of wind occurred during 
the year which caused some inconvenience, but no 
injury. 

Rathmulku Pier, County Donegal. 

. The works of this pier have been completed and 
handed over to the County. 

Kiemn’s Harbour Cape' Clear Island, Co. Cork. 

Mr. Patrick Duffy was transferred from Donagha- 
■dee to the charge of this harbour. He arrived on 
the island on the 13th December, 1877. Plant and 
tools have been provided, an office and workshop 
erected, waggon roads laid down and a quantity of 
stone for the construction of the pier quarried. Com- 
munication with the island is very difficult in winter 
and is sometimes interrupted for days together. 

BaUyvavglum (Old Pier), County Glare, (Repairs). 

Those repair's have been completed and the cost of 
them has been presented for by the County of Clare. 

Maintenance of Drainage and Inland 
Navigations. 

Moniveu Drainage District, County Galway. 

Mr. E. Townsend, c.E.. in charge of this district, 
reports that the works are finished. The Board have 
ordered an inspection of them, which will be under- 
taken by the Assistant Engineer as soon as possible. 

Loughans Drainage District, County Kilkenny. 

The works in this district have been completed 
during the year, they were executed under contract by 
the Arterial Drainage Improvement of lands and con- 
struction Company (limited), represented by Mr. 
Kane, c.E. 

Quin Distinct, County Clare. 

The Board appointed Mr. J. Lopdell to superintend 
the works in this distiict, and he was put in charge 
on the 25th of March last, Bince which time the works 
have been in progress. 

Memorials have been presented in four other cases. 
In that of the Boley district : plan, section and specifi- 


cation have been submitted to the Board. The Moy- 
our and Ballinderry have been inspected. The Bros- 
na (Ferbane) distiict being under the influence of the 
Shannon floods, cannot be properly examined till the 
level of water is lower than at present. 

BaUinamore and Ballyconnell Drainage 
District. 

The accommodation bridge over the canal at the 
townland of Branra referred to in iny last report has 
been erected at a total cost of £137 9s. 6rf. 

County Roads’ Maintenance. 

Blackrock-road, County Dublin. 

In pursuance of an Order in Council bearing date 
the 4tli June, 1877, 1 was directed by the Board to 
resume the maintenance of this road which was done 
on the 7th of June following. During the year the 
following works were executed : — 


£ s. d. 


Broken stone, 3,532 cubic yards 
Carting mud off road, 5,134 cart- 

. 1,353 

i 

2 

loads .... 

172 

5 

0 

Manual labour . 

426 

15 

9 

Granite Crossing 

17 

14 

0 

Plant, tools, traps, stores, etc. 

W ages of overseer and pay clerk . 

22 

0 

7 

121 

7 

6 


£2,113 

4 

0 


By order of the Board I attended before the Grand 
Jury of the County of Dublin at the Easter present- 
ing Term, when a presentment was passed for the por- 
tion of the expenditure chargeable to the County of 
Dublin. The foreman of the Grand Jury, the Right 
Honorable Colonel Taylor, M.P., took the opportu- 
nity, on the part of the Grand Jury, of expressing 
their obligation to the Board for the aid afforded to 
the County in this matter. 

Drainage arul Improvement of lands. 

Inspection of the works in the ten districts now in 
progress, have been made and certificates have been 
given to the amount of .£40,929, 

In addition to the duties performed in connexion 
with works actually in progress ; inspections and 
reports have been made in regard to the following. 

Numerous inspections and reports on the state of 
the Royal Canal made for the Board of Control of 
which the Commissioners of Public Works axe mem- 
bers. One of these inspections included a minute 
examination by myself of the entire canal and its 
branches, during which I took 4,830 soundings. 

Inspection, report, and partial survey of the exten- 
sive Drainage District of Lough Neagh, involving an 
examination of the river Bann from Toome to Cole- 
raine, a distance of 32 miles. 

Inspection and reports upon Kinsale, Wicklow, 
Cionrtown, Dundalk, Waterford and Sligo Harbours. 

Inspection of the liver Lee at Cork, in connexion 
with the foundations of the Custom House. 

Inspection, report, and estimate of the repairs neces- 
sary to the works connected with the Galway Mills in 
the Lough Corrib Drainage district. 

Inspections and reports under the Railway Clauses 
Consolidation Act of the Derry Central, and Cork and 
Macroom Railways. 

An application has been received for inspection of 
the Newross extension of the Dublin, Wicklow, and 
Wexford Railway, which has not yet been made. 

Report of the plans for the proposed Dungannon 
Waterworks, with reference to the Tyrone Navigation. 

Robert Manning, Engineer. 


Appendix B. 

Report of Mr 
Robert Man- 
ning, M. Inst. 
c.e., Chief 
Engineer. 
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Appendix B. 

Report of Mr. 
Edward H. 
Alcock, Hu>* 
bour Master. 


Report by Mr. Edward H. Alcock, Harbour Master, on the Number of Vessels frequenting 
Dunmore Harbour. For the year ending 31st March, 1878. 


Harbour House, Dunmore, East, 
March 20th, 1878. 

Sib, — A s directed I now make my annual report 
on the vessels frequenting this harbour, &c. 

During the past season we have had from 18 to 20 
large cutters trawling oft this harbour, but with very 
bad success ; all descriptions of deep sea fish having 
been very scarce. The smaller class of boats fishing 
within Waterford Harbour, as well as the shell fish 
fishermen, did better, and made about an average 
season of it. 

During the month of November-, 1877, herrings in 
considerable quantities struck in on these shores, and 
remained between three and four weeks, several very 
good hauls were netted, but unfortunately then the 
weather broke, and the herrings were seen no more. 

The present salmon season is one of the best known 
for many years, both in the Waterford and Boss rivers, 
fish being plenty, of large size, and prime quality. The 
market opened at 2s. 0|cZ. per lb., has since been 
down to Is. 2d., and is now at Is. 4d. per lb. 


Besides the fishing craft above referred to, 8 colliers 
discharged here, and 2 vessels with building materials 
Dunmore is also much frequented by windbound 
vessels going both east and west in stormy weather 
and is, I may say, a harbour of refuge for the Kinsale 
fisliing fleet when going there and retur ning , over 30 
of them having put in together here this spring. 

Dunmore is also a regular cruising station for many 
yachts frequenting the Irish channel in the summer 
and the Liverpool steam tugs make it a port of call 
for telegraphic purposes, and to get coals, pro- 
visions, <kc. 

Your ever obedient servant, 

Edward H. Alcock, Harbour Master, 
Dunmore, East. 

To Edward Hornsby, Esq., 

Secretary, Office of Public Works, 

Custom House, Dublin. 


Report of 
Capt. Henry 
D. Burney, 
Harbour 
Master. 


Report by Captain Henry D. Burney, r.n., Harbour Master, on the Number of Vessels frequenting 
Howth Harbour. For the year ending 31st March, 1878. 


Harbour Office, Howth, 

April 1st, 1878. 

Sib, — I n reply to your letter of the 12th of March, 
I have to inform yon that although the take of herrings 
at this port was 20,000 mease less than in the previous 
year, the fishing continues to be vigorously pursued, 
and the harbour is frequented by increased number of 
boats, viz., 876 as compared with 8§0 in 1876. 

The take of fish would have been much less, hut for 
the winter fishing which was resumed the first time 
after an interval of 5 or 6 years. 

The receipt for tolls is about the same as last year ; 
I anticipate greater facility for collection when fur- 
nished with the bye-law referred to in my last report, 
making it compulsory upon boats to report their first 
arrival within 24 hours after entering the harbour. 

The following shows the trade of the port during 
the year : — 


Fishing boats . 876 . 17,520 tons . 7,008men. 

Cargo vessels . 160 . 9,012 tons . l,120men. 

Imports. 

Salt . . ' 700 tons. 

Coals . . 3,117 „ 

Exports. 

Limestone ; the Earl of Howtli has discontinued 
shipping during the year. Tonnage of vessels carrying 
fish — 6,349 tons. 

T have the honour to be, sir, 

Your obedient servant, 

Henry D. Burney, 
Harbour Master. 

Secretary, Board of Works, 

Custom House, Dublin. 


Extracts from Extracts from the Report of Mr. James M. Merrick, on the State of the Upper SHAmoH 
0 0 Navigation from Shannon Harbour to Lough Allen; also the Boyle Water Navigation from 
its J unction with the Shannon to Drum Wharf, near Boyle. For year ending 31st March, 1878. 


Report of 
Mr. James M. 
Merrick, 
Inspector. 


Shannon Office, Athlone, 
31st March, 1878. 


Shannon Bridge. 


Sir, — I beg leave to submit the following repoi-t on 
the state of the works in my charge, on the Upper 
Shannon and Boyle Water. 


The toll-collector’s house has been repaired. 
Athlone. 


Navigation Course from Shannon Barbour to 
Spencer’s Wharf, Lough Allen. 

The navigation course from Shannon harbour to 
Spencer’s wharf, 90 miles in length, is defined by thirty- 
three stone beacons, 297 iron or timber guide piles, 
and fifty-four iron or timber buoys ; those on the 
Connaught side of the navigation course being painted 
red, and on the Leinster side black. Twenty-one larch 
guide-piles were erected to replace decayed ones ; six- 
teen were bushed at top to render them visible in fog 
or twilight. Six new buoys were moored, and nine re- 
moored, with new chains and mooring stones, and all 
the guide piles and buoys were painted in their dis- 
tinguishing colours. 


The lock-gates at this station were scraped and 
tarred, and the ironwork painted. The sheeting of the 
gates was repaired. 

The breach in boundary wall of King’s meadow 
Spoil Bank, which occurred in January of last year, 
94 feet in length by 7 feet in height, has been made 
good in a permanent manner. 

The machinery of the swivel bridge has been over- 
hauled and adjusted, and the roadway repaired. 

In consequence of the great traffic in timber passing 
over the west wharf, to and from the saw-mills, it was 
found necessary to repair the roadway with 95 tons of 
gravel and 36 tons of broken stones. 

To prevent parties depositing rubbish on verge of 
river at the Garrison slip, I found it necessary to erect 
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120 lineal feet of strong paling, H feet high, and to 
erect a notice board to warn the public from tres- 
passing there. 

The toll-collector’s house was limewashed and 
timberwork painted. 

Lanesborongh. 

No repairs were required at this station. 

Tarmonbarry. 

The lock-gates at this station were tarred, and 
ironwork painted. 

The roadway of swivel bridge was repaired. 

250 perches of boundary drain was scoured up at 
east embankment. 

Cloondmk. 

The lock-gates at this station were tarred, and 
some repairs effected on the swing beams of lower 
gates. 

A large quantity of weeds was removed from the 
Cloondrah Canal. 

Rooskey. 

The lock-gates were scraped and tarred, and the 
ironwork painted. The footboards and swing beams 
were repaired, cast iron blocks being inserted under 
the tension bars to raise the swing beams, which are 
much decayed. 

One hundred and sixty perches of boundary drain at 
east embankment were scoured up and the embank- 
ment repaired with S tons of metalling. 

Two mooring posts of elm were erected near the 
swivel bridge, to replace decayed ones. 

The roadway of swivel bridge was repaired, and 24 
feet of iron wheel tracks screwed on where defective. 

• The covered sewer from lock-house to the river was 
opened and scoured up, and covered in again. 

Jamestoum Canal, Lock, and Lock-house. 

Tire lock-gates were scraped and tarred, and the iron- 
work painted. 

The lock-house was limewashed and the timber 
work painted. 

Three hundred yards lineal of canal banks were 
raised 18 inches, to prevent flood overtopping in last 
December. 

A large amount of saplings and brushwood was re- 
moved from the north hank, where they wore growing 
through the rough pitching. 

Carrick-on-Shannon. 

The roof of toll-collector’s house was repaired. 

The sew era in connexion with the harbour and 
wharves were scoured up. 

A large amount of weeds were removed from the 
harbour. 

Locks and Lock-houses at Battle Bridge wnd Drum- 
league ; also Lough Allen Canal and banks. 

The lock-gates were tarred, and ironwork painted. 
A new swing beam was erected on East-tail gate, to 
replace a decayed one. 

The iron work of tunnel sluice being considerably 
worn, was replaced by new work where required, and 
the tunnel from sluice was repaired and pointed in 
cement. 

Two leakages occurred in the west canal bank, near 
the forebay of lock, they were at once repaired, with- 
out any stoppage to navigation. 


The lock-house was limewashed, and the roof and Appendix B. 
chimney repaired where injured by storm. Ext Tftom 

Ninety-five perches of east canal bank between Battle 0 f 

Bridge and Drumleague Bridge were raised 1 foot Mr. James M. 
G inches, in consequence of the depression caused by Merrick, 
the tenants in the adjoining lands carting and driving I n, P ector - 
cattle over it. 

Two oak stop-posts were erected at Battle Bridge 
lock to replace decayed ones. 470 perches of boundary 
drain were scoured up on the low level near Battle 
Bridge, 

Two strong wooden fences, each 40 feet in length 
and 5 feet high, were erected to prevent trespass of 
cattle. 

The lock gates at Drumleague were tarred, and iron 
work painted. 

The lock-house was limewashed, and a new entrance 
door and frame erected. 

A breach occurred in the west hank, to the north of 
the breach that occurred the year before ; the injured 
part was 81 feet in length, it was repaired with the 
least possible delay. 

41 1 lineal yards of bank north of this breach being 
in a leaky condition, I excavated it to a depth of 5 
feet by 3£ feet in width, and staunched it with well- 
tempered puddle. 

The boundary drain where the two breaches occurred 
was carried away, and a new drain had to be formed 
213 yards in length by 7 feet in width, and four feet 
in depth. 

284 perches of boundary drain was scoured up be- 
tween Drumleague lock and Drumhauver Bridge. 

A fence wall of rubble masonfy was built on the 
west bank at Drumleague Bridge to prevent trespass 
on the hanks, 40 feet in length by 5-| feet high, and 
2 feet in thickness. 

Finding that the canal bank, north of the breaches 
referred to, being composed of bog mould, laid on old 
bog timber, and boulders, leaked considerably in the 
parts not repaired, when the water rose to 8 feet on 
gauge level of Lough Allen, I was induced, as a matter 
of precaution, to keep the stop-gate closed, when the 
water rose to over 74 feet on gauge. I opened the 
stop-gate for the passage of trade boats and steamers and 
closed them immediately after, by which means no 
further injury occurred to the hanks ; but it will be 
actually necessary that a guard lock be erected next 
summer near Drumhauver to protect the weak banks 
from a pressure of more than 7 feet of water in caual. 


The Boyle Water. 

The lock-gates were tarred, and the ironwork painted. 

The lock-house was limewashed. 

A new tiled roof was erected on the out-house, 24 
feet by 12 feet, to replace a decayed thatched roof. 

42 guide piles were painted on this navigation, and 
one buoy repaired and remoored. 

General State of Harbours and Wharves. 

The harbours and wharves at Lecaiu-ow, Dromod, 
Drumsna, Oarnadoe, Jamestown, Kilbride, and Drum- 
sham'bo, on the Shannon, and at Cootehall-bridge and 
Knockvicar, on the Boyle water, are in a good state of 
repair. 

I am, sir, your obedient servant, 

James M. Merrick, Inspector. 

To the Secretary, Board of Public Works, 

Custom House, Dublin. 
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Extracts from Report of Mr. William Molloy, Inspector, on the State of the Shannon Naviga- 
tion (Limerick District), and the Maigue Navigation. For the year ending 31st March, 
1878. 


Shannon Office, Limerick, 

30tli March, 1878. 

Sib, — I beg leave to submit to you, for the informa- 
tion of the Board, the following report on the state of 
the works on the Lower and Middle Shannon, and 
also the Maigue Navigation, which have been care- 
fully maintained during the past year : — ' 

Querrin Pier, Co. Clare. 

The pier, harbour, and roadway are in good r-epair. 
The wooden office on the pier has been coated with 
well boiled Stockholm tar ; one bye-law board 
renewed. 

Kilrusk Pier and llarboiw, Co. Clare. 

The pier, harbour, and hoisting cranes are in very 
good repair. The winter storms have done some 
trifling injury to the western side of the old pier, 
which has been repaired. The top surface of the pier 
has been repaired with 16 tons of broken stones ; 
the storehouse and office have been coated with well- 
boiled Stockholm tar. The hoisting crane at the 
steamboat berth has been thoroughly repaired. 

Saleen Pier, Co. Kerry. 

The surface of the pier has been thoroughly cleaned 
and repaired with 25 tons of strong gravel. A new 
exterior porch built and slated, doors, frames, and win- 
dows painted ; the roof of the collector’s house pointed, 
and the interior limewhitened. 

KUteery Pier, Co. Limerick. 

The works at this station are in good repair. No 
expenditure incurred during the past year. 

Foynes Harbour, Co. Limerick. 

The traffic at this station is holding on steadily. 
The heavy gales during the past year have done some 
trifling injury to the western breakwater which has 
been secured and made good. The top surface of the 
pier has been repaired with 18 tons of broken limestone, 
and the three hoisting cranes have been scraped, 
cleaned, and painted ; the back stays of the large crane 
coated with tar. The accumulation of silt in the har- 
bour, and at the end of the pier is on the increase, 
which affects large vessels entering the harbour except 
at spring tides, and the passenger steamers cannot touch 
at the end of the pier except at high water in conse- 
quence of this accumulation. 

Kildysart Pier, Co. Clare. 

The works at this station are in good repair". The 
road and causeway have been repaired with 20 tons of 
strong gravel from off the beach. 

Clrn-e Harlow, Co. Clare. 

The traffic at this station has considerably increased 
for some years past. The wharf has been repaired with 
18 tons of broken lime stone ; the berths for shipping 
have been levelled, made good, and all inequalities 
made even with 38 tons of broken limestone ; the 
hoisting crane painted, tlie stays coated with Stock- 
holm tar, and the collector’s house limewhitened. 

Limerick Kavigatiou. 

The lock-gates, canal hanks, whaiwes, roadways, 
bridges, cidverts towing-paths, and boundary drains, 
between Limerick and Eallaloe, a distance of sixteen 
miles, have been well and carefully maintained, no 
accident having occurred during the recent high floods. 
In consequence of the height the waters had risen to, 
on the Shannon levels the horses could not haul the 
trade boats, for a few days only, they had to be towed 
by tug steamers. The winter waters covered the tow- 


ing-paths in several places, which injured the banks and 
caused several small slips to take place in them which 
were made good when the waters subsided. The fol- 
lowing works and repairs have been executed viz. : 

The roadway and wharf between Glare-street and' the 
Grand Canal Company’s stores have been repaired with 
57 c. yards of broken stones ; tlie cast-iron pillars. 28 
in number, eleaned and painted ; the towing-paths have 
been repaired with 236 tons of strong gravel, 74 
yards superficial of stone pitching, 887 yards super- 
ficial of sodding on slopes and banks; 2,750 perches 
lineal of boundary drains have been cleaned up and 
deepened so as to admit a thorough drainage of the 
adjoining lands. The lock-gates, twenty-five pair in 
number, have been kept in good order and repair, 
the wood work coated with Stockholm tar, the iron 
and wood-work over water level, scraped and painted. 
No accident has occurred on tlie works, and no delay 
whatever given to the trade during the past year. One 
and a half pair of lock-gates made and erected ; one 
pair" for Cussane, and one half gate for Gillogue locks ; 
eight balance-beams of pitch pine ; twenty -three 
uprights and brackets, twelve footboards, seveu pinions, 
three pauls, three rollers, five land tie collars hinged 
with keys, fourteen oak mooring posts put down. The 
wooden bridge over the mill race at Plassy, repaired 
and sheeted. The lock-houses, stores, and offices along 
the Navigation, twenty-three in number, have been 
cleaned, repaired, painted and limewhitened. 

World's End. 

The works at this station ai’e in good order. The 
roadway has been repaired with 15 tons of strong 
gravel. 

Ardclomuty River. 

This river continues to be a source of annual cost 
and annoyance, as the autumn and whiter floods king 
down large quantities of shingle and gravel from the 
Clare mountains, the chief pivrt of which is trapped 
above the towing-path, and prevented from being 
driven into the navigation course ; 1,257 cubic yards 
have been removed by horses and carts, 1,120 tons 
dredged from tlie navigation course; 122 superficial 
yards of sodding to support gravel, and 128 perches 
lineal of drain cleaned and deepened. 

KiUaloe. 

The collector's, caretaker’s and store houses have 
been repaired, and limewhitened. A slip in the river 
wall between the lock and pier head, 84 feet in length, 
has been built up, one new door to store house, three 
piles driven at boat-house shed, and 80 feet superficial, 
one inch sheeting on same, one hopper barge repaired. 
Tlie balks on which the rails were laid for the carriages, 
from long use became defective, and had to he replaced. 
Some of the piles which protected the booms, between 
the lock and pier head were defective, and had to he 
renewed with 20 strong oak piles driven 6 feet into 
the hai-d bottom to prevent accidents occurring to boats. 

Scurriff and Tomyrany Quays. 

Both quays are in good repair. The weeds that 
obstructed the trade boats in the summer “ low water,” 
have been dragged and removed ; 22 guide piles have 
been driven between Auglmish point and Tomgrany 
to define the navigation course in time of high water. 

Mount Shannon Pier, Co. Galway. 

The pier at this station is in good repair. No ex- 
penditure incurred during the past year. 

Portumnu, Co. Galway. 

Tlie wharf at this station has been repaired with 
15 tons of broken stones; the wooden platform re- 
paired. The superstructure of the swivel bridge 


Extractsfrom 
Report of 
Mr. William 
Molloy, 
Inspector. 
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repaired with 595 feet superficial of two inch deals so 
as to prevent any accident during the winter, and 
until the whole of the under and upper sheeting will 
be renewed this summer, 182 perches of canal, from 
the Shannon to the Connaught harbour, cleaned and 
freed from weeds ; the collector’s house liinewhitened. 

Meelick. 

Several leakages having appeared from time to time 
in the new canal hanks, they were attended to without 
delay and stopped with well-tempered puddle, four 
of those leaks had to be pile-sheeted with 9-inch deals. 
The deep gates of Victoria lock are becoming defective 
and difficult to work, which will render it necessary 
to provide a pair of new gates for it. I have had the 
rollers and brasses regulated and adjusted this year, 
which has given considerable ease to the working of 
the gates; the woodwork of the gates was scraped, 
cleaned, and coated with tar, and all the iron work 
painted one coat in oil. The toll house limewhitened, 
windows painted, and store houses repaired; 276 
perches lineal of boundary drains cleaned and 
deepened. 


Cloonaheenogue Canal. 

The lock-house repaired, doors and windows painted, 
and the interior limewhitened ; two new balance beams 
of pitch pine put on breast gates ; the woodwork 
cleaned and coated with Stockholm tar ; 628 perches 
of boundary drains cleaned and deepened ; two small 
barges repaired, and seams caulked. 

Banagher. 

The traffic at this station is steadily increasing. The 
wharf was very much cut up by the traction engine 


belonging to the Distillery Company ; it has been 
thoroughly repaired with 150 tons of broken stones ; 
the collector’s house and store limewhitened. 

Shannon Harbour. 

The wooden bridge has been repaired ; one boat 
hook supplied for the ferry, one dozen of large shackles 
for the chain, and one 4-inch pump for the boat. 78 
feet lineal of retaining wall built to save embankment 
from being washed away in time of high water, two 
upright piles under wooden bridge put down, and 
eight struts to support piles and booms secured. 


Al'I'ElTDIX B. 


Extracts from 
Report of 
Mr. William 
Molloy, 
Inspector. 


General Navigation. 

The necessary guide-piles, fourteen in number, have 
been driven to define the sailing course between 
Shannon Harbour and Portumna in time of high 
water. 8 buoys placed on shoals on Lough Derg, and 
35 buoys examined, cleaned, and painted the usual 
colours, red and black, so as to define the sailing course 
on the lake. 

River Maigue Navigation. 

The works at this station are in good repair, the 
swivel bridge is clean and well-kept; the cast iron 
locking plate had been broken ; I had it replaced with 
a new wrought iron one. The toll house and premises 
have been limewhitened ; two mooring posts put 
down, and two box turf measures supplied. 

I have the honour to be, sir, 

Your obedient servant, 

■William Molloy. 


The Secretary, Board of Public Works, 
Custom House, Dublin. 


Report of Mr. Robert Adams, Inspector, on the State of the Ulster Canal and Tyrone 
Navigation. For the year ending 31st March, 1878. 


Report of Mr. 
Robt. Adams, 
Inspector. 


Coalisland, 26th March, 1878. 

Ulster Canal. 

Sir, — P ursuant to the Board’s order, contained in 
circular letter of the 12th inst., I beg to report, that 
the works of repair executed on the Ulster Canal 
during the past year, have been of the usual character, 
and that no expenditure has been incurred further, 
than what was merely required for its maintenance. 

From Charlemont to Monaghan, 25 miles. 

The works effected on this division were repairs of 
the wooden draw-bridge near to No. 9 Lock, and the 
erection of a new Regulating Sluice on “Crowey 
Feeder,” the repairs of Lock-keepers houses, boundary 
fences, and farm passes, staunching leaks, raising sub- 
sided portions of canal banks, scouring out back drains, 
making up, sodding and puddling broken down parts 
of the canal banks, removal of the earth which slipped 
down from time to time, from the side-long cuttings 
into the channel of the canal during the winter; the 
removal of shoals formed in the bed of the canal at 
the several points where the natural feeders discharge 
into it, and the removal of weeds — Repairs of Nos. 3, 
4, 5, 6, 7, 8, 9, 10, 11, 12, 13, 14, 15, 16, and 17 
Lock-gates, and cleaning and coating same with pre- 
pared tar. 

From Monaghan to Clones, 14 miles. 

The repairs executed on this portion of the line of 
canal, were making up and puddling broken down 
parts of the canal banks, raising subsided portions of 
the banks, staunching leaks, cleaning out back-drains 
repairs of boundary fences and farm passes, and the 
removal of weeds out of the canal. 


From Clones to Lough Erne, 7 miles. 

During the Winter the subsidence of the canal 
hanks on this division was considerable, and required 
constant attention, in maintaining the banks at the 
proper level, staunching leaks, making up and 
puddling broken down parts of the Canal banks, 
raising and repairing fences, clearing out boundary 
drains, repairs of farm road passes, and weeding the 
canal, were the principal repairs executed on this 
division. 



The occupation bridges, sluices, embankments and 
boundary fences, have been maintained in good order. 
Tyrone Navigation. 


The works executed on this Navigation during the 
past year, have been limited to the repairs incidental 
to its maintainance, viz : 

The removal of shoals out of the bed of the canal, 
Nos. 3, 5, and 6 levels, lowering the bottom of the 
chamber of No. 5 Lock, repairs of Nos. 1, 3, 5, and 7 
Lock-gates, and coating the gates of seven locks with 
prepared tar, lime-washing the boundary walls of stone 
yard, wharf, &c. Repairs of the Towing-path, (which 
is also a Turnpike road) making up, sodding, and 
puddling broken down parts of the canal banks, 
repairs of four Lock-keepers’ houses, scouring and 
cleaning out back-drains, and the removal of the weed 
out of the canal, which I regret to say, still continues 
a source of considerable expense. 

I am, sir, 

Your most obedient servant, 


The Secretary, 
Board of Public Works. 


Robert Adams, c.e. 


H 
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Report of Mr. P. J. Dodd, Superintendent, on the State of the Lower Boyne Navigation 
F or the year ending 31st March, 1878. 

Broe Station and Lock-house. 


Drogheda, 26th March, 1878. 

Sir, — I beg to forward annual report of the state 
and progress of the works on the “Lower Boyne 
Navigation,” for the year ending 31st*March, 1878, 
which has been entirely confined to maintenance and 
repairs. 

River Wall, Ballsgrove. 

One large breach in' the dry stone facing of this 
wall was well repaired during the year, and the sur- 
face of rampart was kept damed and repaired. 

Oldbridge Station and Lock-house. 

The breast gates of this station, are in a very weak 
and shattered condition, and will require renewing this 
year. The house and office are in fair repair, except 
one small thatched roof, which requires to be re-covered, 
a box sewer has been constructed through garden to 
drain the garden and adjacent field, which is a great 
improvement and was much required. 

Oldbridge Guard Lock-gates. 

These gates are in fair working order. 

Stalleen Station and Lock-house. 

These gates are in good condition, and have been 
fitted with new foot boards and handrails during the 
year, and scraped and tarred; the house is in good 
repair, and was limewashed during the summer. 

Stalleen Guard Lock-gates. 

One pair of these gates was thoroughly overhauled, 
and for the most part renewed during the season, and 
the other pair repaired, and new foot boards provided 
and fixed ; all are now in good order. 


The gates of this lock are in fair working ord*>r 
there were some slight repairs effected durin» the 
summer, and the house is clean and neat. ° 

Broe Guard Lock-gates. 

These gates are in pretty fair order, and worked 
satisfactory during the flood season. 

Rossnaree Station and Lock-house. 

The gates are in fair working order, but a couple of 
balance beams must be supplied during the fine season 
in place of the old beams, which are rotten, and of 
very little use ; the house is clean and in good order. 

Mill Lock, Slane. 

These gates are in first rate order, having been well 
overhauled recently, they work very well. 

Castle Lock , Slane. 

The tail gates of this lock are first class, but the 
breast gates are very weak and much shattered, and 
cannot be expected to stand very long, new gates must 
soon be provided ; the house is in very good repair 
and clean. 

The canals, and portions of river, where required, 
have been well kept free from weeds during the 
summer by dragging, which is a great benefit to the 
navigation; and the surface of towing paths and 
ramparts have been thoroughly repaired and damed 
where necessary. All aqueducts, back drains and cuts, 
were well attended to during the summer, and the 
streams connected with same, well cleared as required. 

I have the honour to be, sir, 

Your obedient servant, 

P. J. Dodd, Superintendent. 

The Secretary, Office of Public Works, 

Custom House, Dublin. 


APPENDIX 0. 

Landed Property Improvement. — Inspectors’ Annual Reports, 1877-78. 


Counties of Donegal and Down, ioith a portion of the 
County of Londonderry. 

Dunfanaghy, 13th February, 1878. 

In accordance with your request thatlshouldforward 

a report on the working of the Land Improvement A cts 
in my district for the past year, I have the honour to 
submit for your consideration the following observa- 
tions : — 

My districts comprise the counties of Donegal, Down, 
and part of Londonderry. 

In the county Donegal there is very little work in 
progress under the above-mentioned Acts. Col. Stewart 
is still engaged in carrying outthe planting, drainage, and 
fencing on his property at Letterkenny. The oat crop 
grown on the flat lands recently drained sold for £1 1 10s. 
per acre last summer, and this on ground which before 
being drained produced only rushes and worthless 
herbage, which sold for about £3 10s. per acre. There 
are thousands of acres of good land in the county of 
Donegal at present producing but a poor return for the 
labour expended in their cultivation, owing to the want 
of drainage, which would make an ample return for 
such expenditure, and I think it is too much the cus- 
tom to look upon only the worst lands as those suited 
tor reclamation works. 

Sir Samuel Hayes is at present engaged in carrying 
out extensive plantation works on liis estate at Stra- 
noriar, over some 200 acres of mountain land, the 


principal part of which consists of cut away hog. The 
peaty surface having been removed to within a few 
inches of the subsoil, which is clay, resting on a mica- 
ceous rock. The elevation varies from 400 to 500 feet 
over sea level. 

Sir Samuel has commenced by fencing in the whole 
tract with dyke and bank fences, and has drained the 
lands with surface drains about 30 feet apart, 2ft. 6in. 
wide at top, tapering to the bottom, and about 2ft. 6in. 
deep ; the young trees which are being pitted in 
at distances varying from three to four feet according 
to exposure are carefully selected — one-year seedlings 
two years transplanted, and consist of larch, Scotch 
and spruce firs, with oak, ash, beech, alder, and birch. 

Great care is being taken to suit the plants to the 
soil and exposure, avoiding the too frequent error of 
planting over the whole surface indiscriminately. 

I have no doubt that should care be bestowed — as I 
am satisfied it will — on this plantation, in after years 
the experiment — for it is quite that in this county — 
will be attended with most satisfactory results, and that 
the benefit which will be derived by the •adjoining 
lands from the shelter afforded will be very marked, 
indeed, so much so as to induce other proprietors to 
follow Sir S. Hayes’s example. It speaks well for him 
as a landlord and for his tenantry that they have 
arranged with and given up to him this large tract of 
the much-prized “mountain grazing” freely, and without 
the intervention of the law, and it shows that the 
memory of a long course of kind and indulgent treat- 
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ment on the part of Sir Samuel ancl Ms predecessors 
has not been forgotten. 

In the county of Down the works which came under 
my notice during the past year may he classed under 
three heads, viz. : — 

1st. Labourers’ cottages and farm buildings, 

2nd. Sea embankments, 

3rd. Land improvements. 

In the first class I have inspected cottages for Mr. 
"Ward at Bangor, for Lord Bangor at Bangor, for Mr. 
Beauclerk at Ardglass, in all which cases good com- 
fortable brick, or brick and stone slated two-storey 
cottages, have been built containing from three to four 
rooms, with suitable out-offices, at a cost varying from 
.£70 to £90 per cottage. The cottages built by Lord 
Bangor under the Hon. Somerset Ward, and by Mr. 
B. E. Ward under Godfrey Lyle, Esq., are most suit- 
able, and I have no doubt either of these gentlemen 
would be happy to give further information on the 
subject. 

Lord Bangor has remodelled Ms farm offices at 
Castleward in the most complete manner, affording an 
excellent example of how money may be judiciously 
expended in this way ; his cow-houses are admirably 
arranged ; the drainage is all conducted to the liquid 
manure tank, and having a good supply of water at a 
suitable elevation, an arrangement has been made for 
flushing all the drains. His calf-house is one of the 
best I have seen, each calf has its own compartment 
formed of timber slats, with about inch intervals. The 
floors are formed of chamfered brick, with sufficient 
fall to the centre drain ; all the drains are well tapped, 
and the floors and drains can be flushed. with water. 

The stables are also well fitted up. The place was 
over-run with rats before the improvements were 
undertaken ; the floors were taken up and reformed 
with strong concrete, in wMch chamfered tiles were 
bedded, and the walls cemented above the floor line, 
so that vermin have no chance of working their way 
in future. 

The sea embankments along the Hollywood and 
Bangor coast have given much trouble during the past 
season, owing to the tempestuous weather and the very 
heavy seas which prevailed in the spring. Enormous 
damage was done by the gales of January, 1876, whole 
embankments having been swept away; these embank- 
ments may be classed under two heads — those built of 
stone and cement, built nearly perpendicular, and 
those of earth, with stone pitching, and having long 
slopes. During the past season the stone and cement 
embankments have stood when the long slope embank- 
ments have been carried away. 

I cannot say, however, that the earth bank with 
stone pitching has had a fair chance, inasmuch as the 
damage this class of embankment has suffered has been 
occasioned by the water getting over the bank and 
behind it ; in banks with a long slope the height 
requires to be gredter than for banks built more up- 
right, as the sea “runs” up more easily; again, we 
seldom see these banks with a sufficiently long slope. 
It must be remembered that the materials of wMch 
they are formed have frequently but little consistency, 
and the water which flows and ebbs more or less 
through the pitching carries back with it particles of 
the material of which the bank is formed, wMch 
eventually destroys the “ backing” of the pitching. If 
the earthy materials of wMch these banks were formed 
were merely thrown in the shape of a mound it would 
he found to assume, from the action of the waves, a 
slope varying from 5 horizontal (to one perpendicular) 
to 4 horizontal (to one perpendicular), and therefore 
the closer these embankments can be brought to the 
natural slope of the materials of which they are formed 
the more permanent they will be. TMs class of sea 
embankment on the Hollywood coast has in my 
opinion failed from want of height and slope. It is 
highly important in constructing these banks that 
they should be raised at least three feet over the 
recorded height of the highest “ outburst” of tide, 
wMch can be ascertained from local information, and 


the width should be the double cube of the height of the 
“main bank” (as the bank to height of highest ordinary 
spring tide is called) supported by half a cube at the 
back, this with the front slope is sufficient. The width 
of the “outburst” and “swash” bank, as the additional 
height is called, may be cube and a half of that height; 
as a rule, except in very exposed situations, the “ out- 
burst” and “ swash” bank may be one-half the height 
of the “ main” bank. I am satisfied that if these rules 
be applied in the formation of the embankments on the 
coast in question that they will be found to resist even 
the heavy seas which run in there. Of course it is not 
necessary here to enter into a detailed specification for 
the construction of these banks, as such will vary with 
the position and materials to be obtained in each case. 
In the land improvement class above referred to Lord 
Annesley is the only representative in the county Down. 

His LordsMp has undertaken extensive works in the 
shape of drainage, planting, road making, and fencing, 
and by this means is adding largely to his already 
extensive demesne. 

The improvements are carried out under his lord- 
sMp’s personal supervision, and with the greatest energy 
and success, and when one looks at the Ordnance map, 
which gives a faithful delineation of the country as 
it was when the map was made, one can form some 
estimate of the Herculean task Lord Annesley has 
performed. Miles of old fences (some of them ten feet 
in thickness) have been removed and the land newly 
fenced into good-sized fields, while the young planta- 
tion will soon become an improving feature of the 
country, and already gives an additional charm to tMs 
most beautiful demesne, wMch for varied scenery, 
comprising heathery mountains, gently undulating 
lowlands, wooded slopes, and the open sea,, is in my 
opinion unsurpassed by any demesne in Ireland that I 
have seen ; and when one sees the interest Lord 
Annesley bikes in these works and the evident enjoy- 
ment they afford him, and observes the happy relations 
wMch exist between him and his people, who are 
grateful for the employment afforded them, you cannot 
help feeling that the provisions of the Land Improve- 
ment Act are capable of exercising very beneficial 
influence on all who avail themselves of them. 

I may here repeat an observation I have made on 
more than one occasion, that I do not think the faci- 
lities wMch the Land Improvement Acts afford for the 
improvement of property are sufficiently known by the 
landed proprietors of Ireland, or they would more 
readily avail themselves of the means so easily attain- 
able. Land improvements are costly, and many an 
owner of a settled estate may hesitate to apply his 
resources in making them, feeling that while he should 
be improving the inheritance he would not be making 
provision for the junior branches of his family. The 
Land Improvement Acts meet such a case to a nicety, 
as the inheritance is chargeable with the interest of 
the loan, and the limited owner may thus enjoy the 
pleasure which the improvement of his property always 
affords, without doing injustice to any. 

Edward Murphy. 


North-east District — Counties of Antrim, Londonderry, 
Tyrone, and Armagh. 

Drumglass House, Dungannon, 
March 25th, 1878. 

In compliance with the request contained in your 
communication of February the 2nd, I now submit 
the following annual report, for the information of the 
Commissioners of Public Works, on the working of 
the Land Improvement Acts for the year 1877—78. 

During the past twelve months a number of loans 
in this district have been worked up and closed in a 
most satisfactory manner, affording remunerative 
returns to the proprietors or tenants. 

H 2 
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I consider what are called the waste lands of Ireland 
may be fairly termed the high heather bogs, which in 
the counties of Antrim and Tyrone show a large area. 

The Rev. John Beatty purchased sometime ago the 
property of Bellisle, barony of Upper Dunluce, county 
Antrim, on which was a large extent of the above 
description of bog, and he applied for a loan under the 
Land Improvement Act, to drain, cultivate, plant, <fec., 
and commenced by opening large arterial cuts through 
the bog. I must confess, when the matter was referred 
to me by the Commissioners, I had my doubts as to 
the repayment. On these works being carried out for 
the last two years I have had much pleasure in report- 
ing on the great success of Mr. Beatty’s reclamation. 

The last season but one I saw very fine potatoes 
grown, and a large crop of oats was taken off last 
season, the land showing this year a splendid appear- 
ance of new ladd-down grass land. 

The- great difficulty that arose was how to manage 
the peat when thrown up on ridges for the potatoes 
during the hot summer weather so as to get rid of the 
drying process, which would have the tendency of 
opening the seed to the sun, which was overcome in 
this way, viz. : — Diluted sulphuric acid sprinkled over 
the ridge before the dry weather set in, which had the 
effect of keeping a damp and making the peat cling 
together, as well as destroying vegetable fibre of same. 

Clay, lime, and manures (farmyard and artificial) 
were used throughout. 

Proprietors having large tracts of this sort of ground 
would do well to follow example, by trying small por- 
tions for a beginning. 

Farm buildings and offices are on the increase, hut 
I should like to see a greater desire to erect labourers’ 
dwellings. 

From my general knowledge of this district I can 
here state that there is a growing disposition on the 
part of proprietors to avail themselves of the loans 
granted by the Board for the improvement of landed 
property, hut the high price of labour has kept hack 
many from engaging in works at present. 

Thomas S. Irwin, 

Civil Engineer. 


District comprising the Counties Sligo, Leitrim, Fer- 
managh, Monaghan, Cavan, Westmeath, and part 
of Meath. 

9th April, 1878. 

During the year commencing on the 1st April, 
1877, and terminating on the 31st March, 1878, I was 
directed by the Board to inspect and report on twenty- 
seven cases in my district, which comprises the counties 
above enumerated, of which three of the cases were in 
the county Sligo, none in Leitrim, fourteen in Fer- 
managh, two in Monaghan, three in Cavan, four in 
Westmeath, and one in Meath. Considering the very 
great advantages that are offered by the Act, and the 
great necessity for improvement observable in my 
district, particularly in the county of Leitrim, where I 
have not been called on to visit a single case, and in 
which there is, in my opinion, more need of improve- 
ment than in any other county in Ireland, it surprised 
me very much that loans from the Board have not been 
much more frequently applied for than they are j but 
on enquiring into the matter I found that many of the 
people entitled to borrow, especially those of the tenant 
class, have not been made aware of the fact that money 
can be so easily obtained for carrying out improve- 
ments. Others have been deterred by some vague idea 
that to obtain a loan entails a great amount of trouble 
and expense. Since my appointment as Inspector I 
have availed myself of every allowable opportunity of 
correcting this idea, and making known in my district 
the Act and the great advantages it offers, and have 
given what assistance I could to intending borrowers 
in accordance with the Board’s directions to that effect. 

Robert J. Stirling, 

Eng. Bac. 


Counties of Carlow, Kildare, King's, Queen's, Wexford 
and Wicklow. ' 

Ballybar House, Carlow. 

11th February, 1878. 

I have received instructions from the Board dated 
the 7th February, 1878, requesting of me to furnish a 
report on the working of the Land Improvement Acts 
in my district, hut having been only four months in 
office, as Inspector, I have not been over the full 
district, and can therefore give only a partial report 
Since my appointment on the 30th October, 1877 I 
have had twenty-three inspections, one preliminary 
and twenty-two progress, and in general found the 
works carrying out in a most satisfactory manner, and 
both proprietors and tenants seeming much pleased 
with the working of the Acts. 

The above inspections were mostly farm buildings 
and offices, and in every case I found the proprietoi 
and tenant equally interested, which I look upon as a 
good sign that the Acts are working advantageously 
for both Landlord and Tenant. 

I hope shortly to see more advantage taken of the Act 
in the case of labourer’s dwellings, as it appears to be a 
very important requirement, and seems generally 
neglected from the fact of the proprietor and occupier 
being unable to come to a satisfactory arrangement. In 
some cases where labourers’ dwellings have been erected 
the appearance of the country has been altogether 
changed and the occupiers appear satisfied and 
comfortable. 

James Butler, 
inspector. 

County of Longford, and parts of Westmeath, ana 
Meath. 

Newtownbond, Edgeworthstowu, 
19th February, 1878. 

In accordance with your instructions, I beg to 
submit the following as my Report on the working of 
the Land Improvement Acts in the above-named 
district, for the year now ended. 

During the past year, though labour was more 
easily obtained than for several years lately, the 
weather ' was not by any means favourable for drain- 
age work on account of the nearly constant fall of 
rain, which has retarded all sorts of work, both in the 
agricultural and improvement line. 

In the County of Longford, some heavy and extensive 
works, chiefly consisting of Main Drainage, have been 
carried out on the property of Lord Annaiy, hnd 
thorough drainage and fencing on the property of Mr. 
Cooke, which have been well executed, and have quite 
changed the appearance of the lands. A few small 
loans are also in progress in the same County, and also 
in Westmeath. In Meath, the only work which has 
come under my notice, is at Baltrasna, the property. of 
Matthew W. O’Connor, esq., where some Main Drain- 
age has been very well executed, and has been the 
means of reclaiming many acres from waste and swamp. 

I have made inspections under ten loans for farm 
buildings, residences, and labourers' cottages, which 
are either in progress or have been completed within 
the last twelve months in this district. . Hone of them 
are very extensive, hut have all given satisfaction to 
the applicants. I may mention in particular, a new 
farm yard and hay house, erected by Mr. J ohn Bond, 
at Castlecore, and cottages at Lanesborough, by Lord 
Annaiy, in the County Longford. 

Al l the proprietors who have taken advantage of the 
Acts for the purpose of obtaining loans, speak in the 
highest terms of the benefits which they have derived, 
and are surprised that more do not follow their ex- 
ample, but the cost of materials, especially slates, which 
are still very expensive, and the excessive wages 
demanded by tradesmen, over whom it is difficult 
have any control, has prevented many persons from 
attempting to build at present. 

"William Bond. 
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County of Tipperary and portion of the County of 
Clare. 

Riverston, Nenagh, 

March 12th, 1878. 

I beg leave to submit my report on. the operations 
of the Land Improvement Act for the last year in the 
district with which I have been for so many years 
connected as inspector, and to state that, beyond the 
steady progress the county is making in improvements 
of various kinds, no new or important fact connected 
with the working of those Acts is more noticeable 
than the desire evinced by the owners of property to 
provide better and more suitable accommodation for 
their labourers and tenants. 

During the past year only one new application for 
loan for thorough drainage came under my notice, and 
the inspections for drainage works “in progress” were 
■only six, while for farm buildings and labourers’ 
dwellings the inspections were 28. The loans for 
those works have been more numerous but not so 
large an amount as in the year previous, that of the 
Earl of Donoughmore for a farm residence being the 
largest I have had to report upon. 

The inspections for planting were confined to the 
large extent of hill and mountain planted near Tip- 
perary by Captain Massy Dawson, and by Major 
Lutman, near Bansha. 

It is very satisfactory to me to report that the 
-several works have been fairly executed, and that I 
have not had reason, from that cause, to withhold my 
. certificate for the issue of any instalment. 

The estimated prices have been in many cases ex- 
ceeded, chiefly in those prepared some few years since, 
owing to the difficulty of obtaining tradesmen, at such 
an advance of wages as they have required. This 
state is likely to continue, so few young men being 
brought up to trades, particularly in country districts. 

James Jocelyn Poe. 


Counties of Galway, Mayo, Roscommon, and part oj 
Clare. 

Galway, 30th March, 1878. 

In compliance with the request of the Board, I beg 
to send you the following report in relation to the 
working of the Land Improvement Acts in my dis- 
trict during the past year : — • 

Since my last report in April, 1877, 1 have certi- 
fied for works to the amount of £13,581, all of which 
have been substantially and satisfactorily executed. 

Of this sum, £6,858 was for the improvement of 
the soil, and £6,723 for office, dwellings, and cottages 
in connection with the land. 

In addition to the above, I have made five pre- 
liminary inspections, the loans for which amounted to 
£2,791 

Of the farm offices built in my district, the best and 
most appropriate have been erected by Mr. Pallon of 
N etterviile, in the county of Galway. 

The principal ranges have an internal span of 16 
and 17 feet; they are two storeys high, with fine 
roomy lofts, and they have a genial southerly aspect. 
This arrangement, I think, is much preferable to the 
new fashionable system of covering in large square 
spaces on iron columns, which are generally cold, 
drafty, and untouched by the rays of the sun. Mr. 
Ffrencli, of Monivea, has also erected good offices, and 
he has built several excellent cottages on a plan well 
suited for labourers or small tenants. 

In the eounty of Roscommon, Mr. Parmer of New- 
town has built a range of offices, two storeys high, with 
Portland cement concrete, the walls of which are nine 
inches thick, and the proportion of cement 1 to 6. 

In localities where stone is scarce and expensive, 
concrete can be used to advantage, if care be taken to 
procure good cement ; but where stone can be got at a 
reasonable figure, I prefer rubble masonry over ground, 
though I use concrete largely in sewerage works and 
• foundations. 


Some fine works in open main and thorough drainage Appendix C. 
have been very successfully executed by Lord Oran- ^ anded 
more at Castlemacgarrett, Colonel Daly at Raford, Mr. .property im- 
Hardy at Dartfield, and Mr. Richardson at Tyaquin. provement. 

Two years in succession Mr. Richardson obtained , 

the Gold Medal of the Royal Agricultural Society for 

the excellence of his thorough drainage. Reports. 

There are still in the west of Ireland large tracts of 
waste lands which could easily be reclaimed by a 
moderate outlay. 

If the farming class were more alive to the benefits 
resulting from drainage and reclamation, a large 
quantity of land would be made available. 

"With regard to the houses in which the small 
tenants and labourers live, though considerable im- 
provement has been made in some localities, in the 
remote districts they are yet fearfully bad. 

Edwd. Townsend. 


County of Limerick, and portions of Clare, Tipperary , 
and Cork. 

Offices — No. 66, George-street, Limerick, 

16th March, 1878. 

Agreeable to your circular, directing me to furnish 
my annual report, on the general working of the Land 
Improvement Acts, in my district, for the information 
of the Commissioners of Public Works, I beg to state, 
that between the 1st January, and the 31st December 
1877, I made two preliminary and thirty-four progress 
inspections, reporting upon thirty-three loans, and 
certifying for an expenditure of £6,608 10s. 5 d. of 
which sum £3,109 8s. 6 d. was expended upon Land 
Improvement Works, comprising open, main, and 
thorough drainage, the construction of farm, roads, 
the erection of new fences, the removal of old useless 
ones, clearing land of rocks and stones, levelling the 
surface, top-dressing and planting for shelter ; and 
£3,499 Is. lid. upon building works, including the 
erection of faim dwelling houses, and farm offices, 
the improvement of existing farm steadings, the 
building of new, and improvement of old, dwellings for 
labourers. 

The total expenditure during the past year, falls 
short of that for the year 1876 by £2,635 2s. Id., the 
outlay upon Land Improvement works in that year 
being £51 3s. 2d. in excess of that of the past year, 
and on building works £2,583 18s. lOd. 

I attribute this difference very much to the scarcity 
of skilled labour, which I have no doubt has been 
much caused by the demand for artisans, owing to 
there being some large contracts in course of progress 
in this county and the adjoining ones. 

The works inspected by me during the past year 
were of an ordinary character, and do not demand any 
special remarks. 

I consider the value of unskilled labour has remained 
unaltered for the last two years. 

I am, as usual, able to state that so far as I am 
aware, borrowers are thoroughly satisfied with the 
result of outlays made under the Land Improvement 
Acts. 

William Sidney Cox, 

M. Inst. O.E.I., F.E.I.A.S. 

County of Kerry. 

Tralee, 8th February, 1878. 

Pursuant to your instructions of the 7th instant, I 
have to make the following general report to the 
Commissioners of Public Works on the working of - 
the Land Improvement Acts in my district of inspec- 
tion for the past year. 

It is satisfactory to find that the expenditure for 
1877 is the largest I have ever had to report upon. It : 
amounts to £14,102 6s. Scl. composed of building loans 
for £11,564 11s. 10&, and land loans £2,537 14s. lOd. 
about equally divided between the borrowers and 
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tlieir tenants. Only two cases of tenants becoming 
borrowers have as yet been sanctioned by proprietors, 
nor will there be any useful increase of such cases 
until the lease holder gets the right of memorial on his 
own security. 

It is to be regretted that the land improvement 
works should have been so small as only ^£2,537 worth, 
and that they are notlikely to increase. However, this 
amount would be .£1,000 more if progress bills had 
been returned in 1876, for the Messrs. Hae’s estate at 
Keel. 

Still the greater consideration appears to be the 
providing for better farm houses and offices. 

There has been a good step in the right direction 
made by the Earl of Kenmare, in providing labourers’ 
dwellings for the crowded population of Killamey, 
where thirty houses have been built for £1,950, and 
another by Sir Edward Denny, at Blennerville, where 
sixteen of like size and cost have been built — neither 
of the accounts being closed yet. 

There are a few others, but although labourers’ 
houses, they are nearly all for tenants of holdings of 
various sizes. 

I have endeavoured to encourage the introduction 
of English roof-tiles, for agricultural buildings, during 
the early part of last year, when the price of slates 
went up to 50s. per square for flimsy Bangor slate, 
under £Ln. thick. I have shown that the Bridgewater 
tiles, with 3£ in. lap, can be used with the saving of 
timber for wall plates, purlins, ridgepole, and laths not 
required, and be got at Cork for 18s. per square, with- 
out providing any rafters stronger than are required 
for good slates, as the tiles at |in. thick are lighter 
than the best Bangor slates viz., three squares per 
ton. 

In the present state of agriculture in Munster, 
where wlieaten straw and good hay sell for the same 
price per ton, a good thatched roof costs more than the 
best slate roof, it is to be expected that the use of 


roofing tiles will increase, unless slates fall in n ri 
60 per cent., which is improbable. 1 06 

If the Board would, upon investigation, make sure of 
the advantage of using tiles instead of slates, and add 
a specification for tiled roofs in their “ Instructions to 
Memorialists” it would be very useful to the public 
service. 1 

Henry Stores. 


County of Cork. 

Cork, 25th February, 1878. 

In accordance with your instructions, I have the 
honour to subject to you an account of the working of 
the Land Improvement Act, in my district, for the 
past year. 

I have made eleven preliminary inspections, twenty- 
three progress inspections of thorough drainage, &c. 
and sixteen progress inspections in building cases. 
The preliminary inspections were, withtwo exceptions, 
for loans of small amount, and in many cases obtained 
by the occupier to improve on a small scale. The 
drainage work inspected by me have all been executed 
in a most satisfactory manner. There is great 
difficulty in getting labour in some districts, and the 
high price of labour deters many who would wish to 
improve. The loans for building were chiefly for 
farm dwellings and labourers’ dwellings, a large 
number of the latter have been built and are in 
progress, and I am aware of cases of large extent, that 
it is proposed to carry out this year, to provide better 
accommodation in small towns and villages for the 
labourers and artisans employed in the district. 

The works executed have all been done in a most 
permanent manner. Everywhere I find the utmost 
satisfaction expressed with the working of the Acts. 

J. T. Cornwall. 
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APPENDIX D. 

Landed Property Improvement Acts, 10th Vic., chap. 32, &c. 

Schedule — Showing the Loans in progress, the Amounts sanctioned, and issued by Instalments, 
with the Date of the last Order to Issue, to the 31st March, 1878. 


Appendix D. 


Landed 

Property 

Improvement 


NORTHERN DISTRICT. 


Applicant. 


Antrim, 


. Viscount Templetown, . 
Ditto, 

Rev. Robert Wilson Rowan, 
Samuel Thompson, 

Edward A. Hannay, 

W. Forde Hutchinson, . 

T. Macafee, . 

Rev. W. G. Boyd, . 

Sir F. Boyd, Bart., 




M. G. Beresford, Archbishop of 
Armagh. 

•Rev. R. Hamilton, 

J. W. M'Geough Bond, . 


Londonderrt, 


Donegal, 


Fermanagh, 


. Michael King, 

William Osborne, . 

Sir F. W. Heygate, Bart., 
Ditto, 

W: E. Scott, . 

M. F. Richardson and others 
F. G. Watney, 

David M'Clelland, . 

• Alex. J. R. Stewart, 

Ditto, 

P. J. Doyne, . 

A. C. H. Stewart, . 

Alex. J. R. Stewart, 

George Cecil Gore Wray, 

J. Hazlett Swiney, . 

Sir S. M. Hayes, Bart.,. 

• John G. Irvine, . . 

John Grey Vesey Porter, 
Earl of Enniskillen, 

J. G. Irvine, . 

Earl of Enniskillen, 

John Grey Vesey Porter, 
Edward Atthill, 

Edward Barton, 

Earl of Enniskillen, 

Ditto, . . . 

. James C. J. Lowry, 

Andrew Buchanan, 

Robert W. Lowry, . 

J. Y. Burges, 

Guardian of Hugh Gore, 
Ditto, . 

Charles Murray Alexander, 
Thomas R. Baillie-Gage, 
lames Corry Jones Lowry, 
Thomas S. Irwin, . 

Ditto, 

A. 0. & L. M. Buchanan, 

Sir William M'Mahon, Bart. 
J. Fetherston H. Lowry, 

. Thomas Greg, 

Viscount Bangor, . 

Earl of Anoesley, . 

Viscount Bangor, . 


sanctioned 


Amount 

] 

No. of 
In- 

talments 

Date of last Order 
to Iasne. 

£ 

7,000 

0 

d. 

0 

£ 

4,500 

0 

d. 

0 

9 

7 August, 1870. 

1,170 

0 

0 

920 

0 

0 

4 


200 

0 

0 

200 

0 

0 

5 

1 December, 1877. 

2,200 

0 

0 

450 

0 

0 

1 

20 October, „ 

145 

0 

0 

75 

0 

0 

3 

8 January, 1878. 

500 

0 

0 

300 

0 

0 

3 

19 January, „ 

200 

0 

0 

40 

0 

0 

1 

12 February, „ 

250 

0 

0 

50 

0 

0 

1 

28 January, „ 

800 

0 

0 

800 

0 

0 

5 

19 „ 

1,000 

0 

0 

COO 

0 

0 

- 3 

9 January, 1878. 

150 

0 

0 

90 

0 

0 

3 

10 September, 1877. 

400 

0 

0 

160 

0 

0 

2 

17 November, „ 

1,600 

0 

0 

960 

0 

0 

S 

25 August, 1875. 

700 

0 

0 

760 

0 

0 

6 

2 June, 1876. 

200 

0 

0 

ISO 

0 

0 

4 

28 March, 1877. 

1,300 

0 

0 

280 

e 

0 

1 

6 „ ,, 
12 September, „ 

200 

0 

0 

40 

0 

0 

1 

400 

0 

0 

240 

0 

0 

3 

1 March, 1878. 

165 

0 

0 

150 

0 

0 

5 

22 „ „ 

100 

0 

0 

20 

0 

0 

1 

23 „ „ 

4,000 

0 

0 

1,500 

0 

0 

3 

25 September, 1873. 

6,750 

0 

0 

3,500 

0 

0 

7 

2 December, 1874. 

100 

0 

0 

80 

0 

0 

4 

25 February, „ 

1,500 

0 

0 

COO 

0 

0 

2 

7 March, 1877. 

5,000 

0 

0 

1,500 

0 

0 

3 

5 November, 1875. 

135 

0 

0 

50 

0 

0 

2 

5 March, 1878. 

1,300 

0 

0 

520 

0 

0 

2 

22 „ „ 

1,500 

0 

0 

GOO 

0 

0 

2 

20 February, „ 

000 

0 

0 

520 

0 

0 

4 

24 November, 1874. 

2,500 

0 

0 

1,600 

0 

0 

3 

23 December, 1876. 

280 

0 

0 

280 

0 

0 

6 

4 December, „ 

1,000 

0 

0 

1,000 

0 

0 

5 

2 October, 1877. 

830 

0 

0 

480 

0 

0 

8 

31., 

2,010 

0 

0 

400 

0 

0 

1 

1 September, 1876. 

215 

0 

0 

180 

0 

0 

4 

27 November, 1877. 

085 

0 

0 

050 

0 

0 

5 

26 „ 

100 

0 

0 

20 

0 

0 

1 

4 March, 1878. 

480 

0 

0 

90 

0 

0 

1 

15 ,, n 

685 

0 

0 

650 

0 

0 

5 

21 April, 1877. 

400 

0 

0 

320 

0 

0 

4 

25 July, „ 




040 


0 

4 

8 March, „ 

275 

0 

0 

250 

0 

0 

5 

19 November, „ 

890 



680 


0 

4 

19 February, 1878. 
0 January, 1877. 

1,815 

0 

0 

1,440 

0 

0 

4 

350 

0 

0 

350 

0 

0 

5 

5 March, 1878. 

21 August, 3877. 

1,280 

0 

0 

1,000 

0 

0 

4 

400 

0 

0 

820 

0 

0 

4 

6 October, „ 

150 

0 

0 

60 

0 

0 

2 

8 August, „ 




60 

0 

0 

2 

30 March, 1878. 




240 

0 

0 

4 

500 

0 


100 

0 

0 

1 

18 January, „ 

27 February, „ 

200 

0 

0 

40 

0 

0 

1 

1,000 

0 

0 

1,000 

0 

0 

6 

2 March, 1878. 

500 

0 

0 

500 

0 

0 

5 

4 February, „ 

5,795 


0 

3,000 

0 

0 

6 

13 March, „ 

4 February, „ 

820 

0 

0 

040 

0 

0 

4 


MIDLAND AND EASTERN DISTRICT. 


Cavan, . 


. The Right Rev. Dr. Conaty & otheis, | 

Lord Lisgar I 

Ditto ' 

Samuel Sannderson, . . . 

J. W. Humphreys, 

Ditto, .... 
E. J. Sannderson, .... 
St. George Mervyn Nugent, . 


670 0 0 
40Q 0 0 
000 0 0 
1,000 0 0 
2,000 0 0 
320 0 0 
1,300 0 . 0 
1,450 0 0 


440 0 0 
100 0 0 
120 0 0 
1,000 0 0 
400 0 0 
00 0 0 
200 0 0 
1,450 0 0 


4 15 December, 1874. 

2 18 May, 1875. 

1 3 Kovember, 1875. 

6 2 March, 1877. 

1 13 March, 1878. 

1 19 „ ,, 

1 25 „ ,, 

5 7 July, 1877. 
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64 APPENDIX TO FORTY-SIXTH REPORT OF THE [1877-78. 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued . 
MIDLAND AND EASTERN DISTRICT — continued. 


Louth, 

Lomqford, 


W. Ancketill, . 

Ditto, 

W. F. De Vismes Kane, 

Jesse Lloyd, . 

George S. Milne, . 

Tlie Earl of Longford, . 

Rev. F. T. Gregg, 

William Bond, 

Rev. J. E. E. Edgeworth, 

John Cooke, . 

Lord Annaly, 

John E. Thompson, 

Lord Annaly, 

The Earl of Longford, . 

M. P. and R. R. Fitzgerald, 

M. O'Donnell, 

Lord Annaly, 

Rev. J, R. Burrowes, 

The Marquis of Headfort, 
Thomas Fitzherbert, 

John Maguire, 

The Marquess of Headfort, 

N. F. Preston, 

James L. Naper, . 

Charles W. Hamilton, . 

R. G. Kellett, 

Lord Longford, 

Nugent T. Everard, 

Ditto, 

Bryan Brady, 

The Marquess of Headfort, 
Standish Grady Rowley, 

R. Chaloner, 

M. W. O'Connor and W.G. 0. 

Ditto ditto. . 

The Earl of Damley, . 

Lord Longford, 

J. L. Naper, 

C. A. Nicholson, . 

C. W. Hamilton, . 

Lord Longford, 

The Marquess of Lansdowne, 
W. Alexander, 

Richard Donaldson, 

John Reilly . 

Thomas Murray, . 

Rev. T. T. Gray, . 

The Earl of Longford, . 

H. and S. A. Con oily, 

E. Armstrong and others, 
Samuel A. Reynell, (Rep. of), 
Ditto, 

G. A. Rochford-Boyd, . 

Ditto, 

John Scally, . 

Hon. L. Smyth and Wife, 

Sir G. A. Levinge, Bart., 

The Earl of Longford, . 

The Hon. R. T. Harris Temple 
Edward Cantwell, . 

Michael Gaffney, . 

The Hon. Sophia Hely-B 
Edward Ellis Mayne, 

Malachi S. Hussey, 

Sir N. A, Staples, Bait., 

Eliza Watson, 

E. P. Brenan, 

The Hon. Sophia Hely-Hutchii 
M. Dodd, 

James Harvey, 

Phineas Riall, 

B. Fitzpatrick, 

C. Rynd, 

George F. Brooke, 

Thomas Anderson, 

Rev. William Sherlock, 

The Duke of Leinster, . 


John La Touche, . 
Thomas Tickell, . 
James Coffey, 


Amount 

sanctioned. 

Amount 

issued. 

No. of 
In- 

alments 

£ t. d. 

£ j. d. 


1,100 0 0 

22 n o 0 

1 

1,200 0 0 

240 0 0 

1 

100 0 0 

20 0 0 

1 

500 0 0 

mo o o 

1 

j 200 0 0 | 

200 0 0 

5 

1,100 0 0 

600 0 0 

8 

490 0 0 

400 0 0 

0 

500 0 0 

300 0 0 

3 

200 0 0 

120 0 0 

3 

1,780 0 0 

1,700 0 0 

5 

2,420 0 0 

J ,920 0 0 

4 

220 0 0 

120 0 0 

3 

1,915 0 0 

1,520 0 0 

4 

560 0 0 

100 0 0 

1 

1,300 0 0 

520 0 0 

2 

J8f> 0 0 

75 0 0 

3 

550 0 0 

220 0 0 

2 

150 0 0 

30 0 0 

1 

500 0 0 

500 0 0 

5 • 

1,600 0 0 

1,280 0 0 

4 

400 0 0 

240 0 0 

3 

3,875 0 0 

3,000 0 0 

6 

980 0 0 

380 0 0 

2 

2,240 0 0 

2,225 0 0 

5 

165 0 0 

30 0 0 

1 

760 0 0 

700 0 0 

6 

865 0 0 

805 0 0 

6 

400 0 0 

80 0 0 

1 

1,850 0 0 

370 0 0 

1 

150 0 0 

100 0 0 

5 

1,010 0 0 

1,010 0 0 

6 

100 0 0 

80 0 0 

4 

200 0 0 

200 0 0 

5 

790 0 0 

750 0 0 

5 

425 0 0 

340 0 0 

4 

050 0 0 

300 0 0 

:i 

970 0 0 

190 0 0 

1 

2,050 0 0 

400 0 0 

1 

1,000 0 0 

000 0 0 

3 

140 0 0 

25 0 0 

1 

000 0 0 

300 O 0 

3 

850 0 0 

170 0 0 

1 

180 0 0 

30 0 0 

1 

450 0 0 

00 0 0 

1 

435 0 0 

85 0 0 

1 

700 0 0 

500 0 0 

4 

685 0 0 

085 0 0 

0 

3,300 0 0 

1,000 0 0 

3 

500 0 0 

300" 0 0 

3 

200 0 0 

100 0 0 

4 

2,400 0 0 

960 0 0 

2 

000 0 0 

240 0 0 

2 

600 0 0 

120 0 0 

1 

700 0 0 

280 0 0 

2 

21 '0 0 0 

200 0 0 


2,300 0 0 

2,300 0 0 

0 

500 0 0 

100 0 0 

1 

1,160 0 0 

1,150 0 0 

5 

220 0 0 

40 0 0 

1 

300 0 0 

60 0 0 

1 

650 0 0 

050 0 0 

5 

1,300 0 0 

1,300 0 0 

5 

300 0 0 

300 0 0 

6 

305 0 0 

210 0 0 

3 

720 0 0 

140 0 0 

1 

100 0 0 

00 0 0 


270 0 0 

150 0 0 

3 

490 0 0 

475 0 0 

6 

000 0 0 

400 0 0 

4 

350 0 0 

140 0 0 

2 

5t0 0 0 

110 0 0 

1 

250 0 0 

250 0 0 

5 

800 0 0 

800 0 0 

5 

1,000 0 0 

1.000 0 0 

5 

1,000 0 c 

1,500 0 C 

5 

250 0 0 

50 0 0 

1 

5,010 0 C 

3,500 0 C 

7 

250 0 C 

100 0 C 

2 

2,430 0 C 

900 0 ( 

3 

305 0 ( 

120 0 ( 

2 

140 0 ( 

25 0 ( 

1 

815 0 0 

480 O 

3 


Date of last Order 


S March, 
8 March, 


0 April, )( 

:0 January, 1878. 


19 December, 1877. 


6 April, 1877. 
!9 July, 1870. 

3 November, 1870. 

30 October, 1877. 
20 March, 1875. 
18 September, 1877. 

2 December, 1875. 

31 December, 1877. 
25 July, „ 

4 November, 1876. 

12 February, 1877. 
,1 December, „ 

18 September, 

3 October, „ 

22 January, 1878. 

2 January, „ 

10 

20 September, 1877. 
15 October, 1877. 
80 March, 1878. 

8,0 January, „ 

20 March, „ 

Id .. 

19 „ 

10 » » 

27 » >• 


1877. 


13 April, 

26 Juno, „ 

8 December, 1870. 
24 October, „ 

23 October, „ 

23 December, „ 

30 „ .. 

28 March, 1878. 

18 May, 1877. 

6 July, » 

10 December, „ 

20 „ 

14 February, 1878. 

5 January, *, 

4 March, >, 

29 March, 1876. 
16 February, 1877. 
10 December, 1875. 
16 January, 1877. 
20 March, 1877. 

4 August, » 

1 December, » 

31 „ >. 

30 March, 1878. 

1 February, 1878. 
28 March, 1878. 

2 September, 1876. 

6 October, 1877. 
10 June, 1876. 

24 October, 1877. 

13 December, 1876. 

14 „ 1877. 

20 September, 1877. 

0 October, >, 

25 March, 1878. 
8 December, 1877. 

14 February, 1878. 
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(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 


MIDLAND AND EASTERN DISTRICT — continued. 


James Smallman, 
W. M. Strong, 
Ditto, 

George Jackson, 
J. Atkinson, . 
John Ashton . 


Yiscount Aslibrook, 

The Marquis of Lausdowne, 
Eobert G. Cosby, . 

Samuel Edge, 

Ei chard Despard, . 

Sir J. Allen J. Walsh, 

Ditto, 

Ditto, 

Ditto, 

"Francis 1?. Dunne, . 

Marquis of Lausdowne 
Ditto, 

William Dunne, . 

Ditto, 

George Betts, 

E. G. Cosby, . 

Sir A. C. Weldon, Bart., 
Thomas Kemmis, . 


The Baron de Kobeck, 
Edward S. Bayly, . 
George T. Banks, . 

K. E. Wingfield, . 
John Freeman Nuttall, 
Earl of Carysfort, . 
George T. Hanks, 

The Earl of Meath, 
Ditto, 

Earl of Carysfort, . 
The Earl of Meath, 
The Earl of Wicklow, 
The Earl of Carysfort, 
The Earl of Wicklow, 
J. A. Wall, . 

J. M andeville Hugo, 
The Earl of Meath, 
Ditto, 

The Earl of Wicklow, 


John Alexander, . 

Eobert L. Watson, 

Arthur Kavanagb, 

The Earl of Courtown, 

Thomas K. M'Clintock Bunbnry, 
J. Cornwall Brady, . 

Thomas K. M'Clintock Bunbury, 
E. Clayton Browne, 


Thomas Boyd, 

Ditto, 

Earl of Desart, 

C. H. B. C. Wandesforde, 
Lorenzo N. Izod, . 
Maurice Kelly, 

T. Boyd, 


George W. Mannsell, 

J.E.D. Drake, 

Frederick Jones, . 

Villiera La Touche Hatton, . 
Harry Alcook, 

Ditto, 

Ditto, 

T. H. Hevington, . 

T. H. Bevington, . 

Simon Little, . 

Simon Little, . 

John Hall, 

The Earl of Courtown, . 

S. L. Abbott, . 

Benjamin Lett, 

T. H. Eevington, , 


Amount 

sanctioned. 

Amount 

issued. 

No. of 
Iil- 

iulmunts 

issued. 

Date of last Order 
to Issue. 

£ s. d. 
270 0 0 

* .. J 
200 0 0 

5 1 

10 June, 1875. 

350 0 0 

140 0 0 

2 | 

6 August, 1877. 

100 0 0 

40 0 0 


21 August, 1877. 

600 0 0 

480 0 0 

4 | 

.1 January, 1878. 

800 0 0 

160 0 0 

1 

0 August, 1877. 

100 0 0 

20 0 0 


2d " 

8,280 0 0 

3,000 0 0 

0 

22 June, 1877. 

1,278 0 0 

1,250 0 0 

6 

IS January, 1878. 

4,000 0 0 

3,000 0 0 

6 

21 July, 1877. 

1,200 0 0 

1,200 0 0 

5 

18 April, 

1,000 0 0 

1,000 0 0 

5 

15 September, „ 

1,200 0 0 

720 0 0 

3 

17 May, 1876. 

150 0 0 

90 0 0 

3 


480 0 0 

no o o 

1 

25 August, „ 


35 0 0 

1 

11 October, „ 

2,300 0 0 

2,300 0 0 

5 

21 April, 1877. 

1,985 0 0 

1,540 0 0 

4 

1 February, 1878. 

600 0 0 

360 0 0 


12 December, 1877. 

360 0 0 

360 0 0 

6 

16 June, 1877. 

525 0 0 • 

500 0 0 

5 

28 February, 1878. 

200 0 0 

80 0 0 

2 

2 February, 1878. 

3,000 0 0 

1,000 0 0 

2 

16 November, 1877. 

),500 0 0 

300 0 0 

1 

» „ 

220 0 0 

40 0 0 

1 

21 March, 1878. 


510 0 0 

3 

9 June, 1875. 


90 0 0 

3 

4 March, „ 

100 0 0 

80 0 0 

4 

16 Julv, „ 

100 0 0 

80 0 0 


13 April, „ 

150 0 0 

120 0 0 , 


2 February, 1877. 

. 5,850 0 0 

2,500 0 0 

5 

5 August, 1876. 

200 0 0 

160 0 0 


20 March, 1873. 

1,285 0 0 

500 0 0 

2 

a 

1,000 0 0 

1,090 0 0 

6 

~ » „ 

1,530 0 0 

1,200 0 0 

4 


3,120 0 0 

1,000 0 0 

2 

1 1 February, „ 

. 5,000 0 0 

2,500 0 0 


. 2,000 0 0 

800 0 0 


24 August, 1877. 

2,000 0 0 

1,500 0 0 

3 

29 May, ., 

4 January, 1878. 

100 0 0 

100 0 0 

5 

350 0 0 

280 0 0 

4 

13 February, „ 

3,000 0 0 

500 0 0 

1 

21 

3,400 0 0 

500 0 0 

1 

8 March, „ 

900 0 0 

190 0 0 

1 

26 » „ 

180 0 0 

175 0 0 

6 

20 May, 1875. 

200 0 0 

120 0 0 

3 

30 November, 1876. 

1,900 0 0 

380 0 0 

1 

2 December, „ 

200 0 0 

40 0 0 

1 

13 June, 1877. 

1,085 0 0 

210 0 0 

1 

17 July, „ 

350 0 0 

70 0 0 

1 

11 September, „ 

500 0 0 

110 0 0 

1 

16 October, „ 

915 0 0 

180 0 0 

1 

14 November, „ 

375 0 0 

70 0 0 

1 

6 August, 1872. 


100 0 0 


20 „ » 
13 July, 1876. 


465 0 0 



000 0 0 

5 

2L November, 1877. 


120 0 0 

4 

24 July, 


20 0 0 

1 

17 January, 1978 

345 0 0 

05 0 0 

1 

24 „ „ 


300 0 0 


6 August, 1373. 






500 0 0 

5 



120 0 6 

3 

13 July, „ 



5 

8 January, „ 


340 0 C 

0 




3 

19 March, 18 (7. 



3 

3 August, 1877. 



3 

10 November, „ 



4 

20 February, 1878. 



6 

7 September, 1877. 




31 December, „ 



1 

21 August, „ 



4 

0 Novembei, „ 


330 0 ( 

• 2 


1,600 0 

300 0 

1 

29 January, „ 


Landed 

Property 

Improvement 
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APPENDIX TO FORTY-SIXTH REPORT OF THE [ 1877 - 78 . 
(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 


WESTERN DISTRICT. 


County. 

Applicant. 

Amount 

sanctioned. 

Amount | 

No. of 
In- 

talmcnts 

issued. 

Date of last Order 



£ s. d. 

£ s. d. 







2,750 0 0 

1,500 () 0 

3 

21 July, 1874. 





2,310 0 0 


5 

7 December, 1876. 





300 0 0 


4 

8 May, 





3,730 0 0 


0 

8 December, ., 





BOO 0 0 


0 

3 July, 1877. 





300 0 0 



10 „ 1876. 





300 0 0 



2 October, 1877. 


E. H. Cooper, 



3,010 0 0 

500 0 0 


11 March, 1878. 




300 0 0 

300 0 0 

3 

17 January, 1878. 





145 0 0 


C 

4 October, 1876. 





000 0 0 

300 0 0 

3 

20 July, 1877. 





070 0 0 



17 August, „ 





450 0 0 

180 0 0 

2 

10 April, „ 





200 0 0 

250 0 0 


10 June, 1875. 





500 0 0 



9 October, „ 





700 0 0 

BOO 0 0 


5 July, 1877. 





300 0 0 



11 September „ 





2,000 0 0 

800 0 0 


24 February, „ 





120 0 0 

120 0 0 


1 „ 1878. 





140 0 0 



3 March, 1876. 





250 0 0 



2 May, „ 





200 0 0 

80 0 0 

2 





3,000 0 0 



2 January, 1878. 





405 0 0 

100 0 0 


13 September, 1877. 





905 0 0 

180 0 0 


27 June; „ 





3*0 0 0 



7 July” 





615 0 0 

360 0 0 

3 





180 0 0 

180 0 0 







200 0 0 

2S0 0 0 

5 






1,125 0 0 

225 0 0 

1 

7 September, 1877. 





100 0 0 

150 0 0 

5 

15 January, 1878. 


The Ladv Oranmore, 



425 0 0 

85 0 0 

1 

3 October, J877. 





1,730 0 0 








1,600 0 0’ 





R. Vesey Stonoy, . 



400 0 0 

90 0 0 

1 

29 December, „ 





1,300 0 0 





A. C. Lambert, 



1)00 0 0 

180 0 0 

1 

23 March, 1878. 

Lbitthm, 

Rev. W. 0. Peyton, 

100 0 0 

40 0 0 

2 

30 March, 1870. 



710 0 0 

420 0 0 

3 

7 January, 1874. 



520 0 0 

620 0 0 

0 

21 April, „ 



535 0 0 

400 0 0 

4 

20 May, 1876. 



1,045 0 0 

800 0 0 


10 January, 1878. 



250 0 0 

100 0 0 

2 

21. February, 1877. 


Rev. John O'Rorke, 

000 0 0 

600 0 0 

5 

19 July, 1876. 



ooo o o 

600 0 0 

0 



Patrick Tan ffe 

200 0 0 

160 0 0 

4 

10 April, 1870. 


Thomas George Wills Sandford, 

375 0 0 

375 0 0 


24 January, 1877. 



100 0 0 

00 0 0 

3 

!) August, 1876. 



220 0 0 

220 0 0 

6 

13 December, 1877. 



180 0 0 

70 0 0 

2 

6 August, „ 


Lord DeFreyne, . 

2,800 0 0 

2,000 0 0 

4 

27 November, „ 


Percy Megan, 

100 0 0 

20 0 0 

X 

1 September, „ 



205 0 0 

50 0 0 

1 

10 December, „ 


Richard Irwin, 

540 0 0 

100 O 0 

1 




150 0 0 

30 0 0 

1 

11 December, 1871. 


H.J. Blake, . 


400 0 0 

240 0 0 

8 

27 January, 1876. 




1,100 0 o 

600 O 0 

3 

23 July, 1874. 


R. J. Martin, . 


1,100 0 0 

1,100 0 0 

5 

15 January, 1878. 


Venerable C. H. G. Butson, 


2,305 0 C 

1,880 0 0 

4 

21 July, 1877. 


John A. Ualy, 


5,000 o 0 

3,500 0 0 

7 

29 December, 1877. 




1,315 o C 

1,300 0 0 

5 

0 October, 1876. 




2,420 o <3 

1,440 0 0 


28 April, 1877. 




550 o C 

550 0 0 

5 

20 October, 1874. 


Henry S. Persse, . 


700 n 0 

420 0 0 

3 

3 July, 1875. 




900 “ C 

380 0 0 

2 

6 October, „ 




500 „ 0 

500 0 0 

5 

20 March, 1876. 




1,100 " c 

880 0 C 

4 

2 March, 187 . . 


Pierce Joyce, 


COO o c 

300 0 C 

3 

30 May, 1877. 


F. J. fi rah am, 


1,100 o c 

440 0 0 

2 

20 January, 1876. 


Harriet Galway, . 


600 0 C 

420 n o 


12 March, 1878. 


Pierce Joyce, 


500 0 C 

500 0 (J 

6 

19 July, 1876. 


Anthony J. Lynch, 


200 0 C 

200 0 f 

5 

10 April, 1877. 


F. L. Comyn, 


500 0 C 

220 0 (1 


18 February, 1876. 


Anthony J. Lynch, 


600 0 C 

000 0 c 

5 

10 April, 1877. 


James O'Hara, 


200 0 C 

100 0 c 

4 

15 June, 1876. 


Oliver Dolphin, 


1,000 0 c 

200 O C 

1 

9 June, 1876. 




350 0 ( 

300 0 C 

5 

30 October, 1877. 




400 0 ( 

240 0 C 


10 November, „ 


J. D. Mahon, 


900 0 C 

300 0 ( 

2 

20 December, „ 


George Ellis, 


500 0 ( 

200 0 ( 

2 

11 October, „ 


Robert Percy Ffrenck, . 


1,250 0 0 

1,250 0 

5 

28 September, „ 
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(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &e — continued. 


WESTERN DISTRICT. 


Applicant. 


John Fallon, .... 

Ditto, .... 
Maria T.ouisa A. Blake (Rep. of), 
Christopher Talbot Redington, 
The Countess of Howth and Miss 
E. F. Digby. 

T. S. Kirwao, 

R. W. Waithman, 

C. Blalce, 

Michael O’Kelly, 

R. IV. Waithman, 

R. J. Martin, . 

J. Archer Daly, 

Very Rev. C. H. G. 

Robert Bodkin, 

Peter Blake, 

Ditto, 

J. M. Kilkelly, 

John C. Delmege, . 

William Stacpoole, 

Thomas Rice Henn, 

Marcus F. Welsh, . 

R. M. Studdert, 

Hyacinth D'Arcy, . 

E. P. Westby, 


1,000 0 0 
1,480 0 0 
1,000 0 0 
1,300 0 0 


Amount 

No. of 
Ia- 

stalmcnts 

a s. >i. 


300 0 0 

1 

1,480 0 0 

0 

1,000 0 0 

5 

520 0 0 


600 0 0 

3 

2,000 0 0 

0 

1,500 0 0 

3 

300 0 0 

3 

600 0 0 

3 

200 0 0 

1 

30 0 0 

1 

230 0 0 

1 

70 0 0 

1 

20 0 0 

1 

60 0 0 

1 

40 0 0 


240 0 0 

1 

040 0 0 

4 

840 0 0 

4 

660 0 0 

3 

400 0 0 

5 

450 0 0 

8 

500 0 0 

5 

65 0 0 

1 


8 March, 1878. 


25 » 

15 January, 

| 10 May, 

3 January, 

1 12 June, 

8 August. 

24 September, 
24 January, 


1870. 

1878. 

1877. 


Landed 

Property 

Improvement 


SOUTHERN DISTRICT. 


Tii-pehart, . 


Rev. R. Fitzgerald, 

Lord Monteagle, . 

Lord Emly, , 

Lord Cloncurry, . 

R. A. Pigott, . 

Hugh Massy, 

Francis Massy Drew, . 

Ditto, . • • 

Rickard E. Lloyd, 

Ditto, 

Lady Louisa Fitzgibbon, 
Edward W. O'Brien, 

Annie R. Caulfield, 

Francis Green, 

T. E. Lloyd, 

R. C. Langford (Trustees), 
W. H. Havkuess, . 

The Marquis of Lansdowne, 
C. Conyers, . 


Thomas Donovan, 

F. H. Massy, . 

Anthony Parker, 

Thomas Butler, 

Robert Lloyd, 

G. K. S. M. Dawson, 

Geo. Massy Finch, 

Monsell Antisell, . 

Samuel H. Barton, 

nas Rochford, . 

J. S. Mansergh, . 

E. M. Armstrong, . 

George Thompson, 

The Earl of Rosse, 

T. J. Pennefather, . 

George Fox Grant, 

J. S. Mansergh, 

C. B. Ponsonby, . 

The Earl of Donoughmore, 


. Sir G. C. Coltliurst, Bart., 

I Wallis Adams, 

Ditto, 

Robert Reeves, 

John H. Bryan, 

George Bolster, 

Cornelius D. Collins, 

Thomas Carney, 

Lord Midleton, 

R. Smith, 

F. H. Roberts, 

R. U. P. Fitzgerald, 

Michael and Margaret Carroll, 



1,000 0 0 

800 0 0 

4 



640 0 0 

4 


398 0 0 

395 0 0 

0 


600 0 0 

240 0 0 




080 0 0 



100 0 0 

80 0 0 



500 0 0 

300 0 0 



700 0 0 

560 0 0 



1,580 0 0 

945 0 0 



1,360 0 0 

540 0 0 



1.000 0 0 

200 0 0 

1 


e.’io o o 

390 0 0 



380 0 0 

380 0 0 



420 0 0 

80 0 0 



300 0 0. 

180 0 0 



295 0 0 

110 0 0 



1,670 0 0 

990 0 0 



450 0 0 

270 0 0 



225 0 0 

45 0 0 



400 0 0 

320 0 0 

4 


420 0 0 

240 0 0 



1,985 0 0 

1,985 0 0 



800 0 0 

640 0 0 



150 0 0 

150 0 0 



2,425 0 0 

1,940 0 0 



225 0 0 

225 0 0 



100 0 0 

20 0 0 



360 0 0 

280 0 0 



345 0 0 

345 0 0 



555 0 0 

055 0 0 



300 0 0 

180 0 0 



600 0 0 

120 0 0 



600 0 0 

120 0 0 



350 0 0 

210 0 0 



100 0 0 

20 0 0 



000 0 0 

300 0 0 




280 0 0 



000 0 0 

860 0 0 

3 


2,000 0 0 

1,200 0 0 

3 


JOO 0 0 

160 0 0 



800 0 0 

510 0 0 




140 0 0 



200 0 0 

160 0 0 

4 


ISO 0 0 

105 0 0 



200 0 0 

100 0 0 



370 0 0 

225 0 C 



300 0 0 

180 0 < 



1,000 0 0 

400 0 C 



470 0 C 

360 0 ( 



900 0 C 

720 0 ( 



100 0 0 

20 0 0 



0 November, 1877.' 
0 » » 

15 „ „ 

!!) March, 1878. 
!4 November, 1870. 

1 March, 1878. 
3 November, 1877. 

11 May, „ 

1 March, 1878. 
31 January, 1878. 
1 November, 1877. 

12 March, 1878. 
2, November, 1877. 


2 February, 1878. 

3 June, 1874. 

2 January, . 1878. 

3 ' „ 1877. 

1 November, „ 

7 March, 1878. 
31 October, 1877. 
25 September, 1876. 
19 February. 1878. 

4 September, 1877. 
4 March, 1878. 

21 August, 1877. 
0 November, „ 
15 December, „ 
24 January, 1878. 
10 


6 March, 


18 November, 1870. 
14 May, 1874. 
1 February, 1870. 
30 October, 1874. 

10 March, 1878. 

3 June, 1870. 
9 August, 1877. 

4 December, 1876. 
28 September, „ 

11 July, » 

3 March, 1877. 
17 October, „ 

0 „ 1876. 


12 
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APPENDIX TO FORTY-SIXTH REPORT OF THE [l877-7 8 

Schedule showing the Loans iij progress, the Amounts sanctioned, &c. — continued. 


Appendix D . 


Landed 

Property 

Improvement 


SOUTHERN DISTRICT — continued. 


C"",. 

Applicant. 

Amount 

sanctioned. 

Amount 

issued. 

No. of 
In- 

talments 

issued. 

Date of last Order 
to Issue 

Cobk — continued, . 

Jolm Cogiui, 

£ s. d. 
100 0 0 

£ s. d. 
100 0 0 

5 

18 January, 1878. 


ames Sisk, 






ohn O'Connell, .... 

105 0 0 


3 



Michael Humane, . 

300 0 0 


5 



Miabael O'Keeffe 

150 0 0 

30 0 0 

1 



The Dowager Countess of Kingston, 

7,785 0 0 

l,noo o o 

2 

11 March, 1878 



1,700 0 0 


2 

16 


Thomas Roche, .... 

200 0 0 

200 0 0 

5 

28 „ ” 


Viscount Midleton, 

1,500 O 0 

1,500 0 0 

5 

1 


Rev. J. Deedes and F. Geary, 

1,000 0 0 

2U0 0 0 

1 



Rowland Bateman, 

100 0 0 

40 0 0 

2 



E. Pigott, 

150 0 0 

30 O 0 

1 

22 December, 1877. 


Harriett Rawlins 

140 0 0 


1 



Dame 0. W. Beaumont, 

270 0 0 

200 0 0 

4 

10 March, 


Ditto, 

440 0 0 

80 O 0 

1 

80 January, , 


P. Connor, 

100 0 0 

20 0 0 

1 

80 March, „ 

WaISBIOBD, . 

John Quinlan, .... 

200 0 0 

80 0 0 

0 



Sir C. E. B. Kennedy, Bart., . 

105 0 0 

195 0 0 

0 

25 October, „ 


James Bndd, 

2,500 0 0 

500 0 0 

1 

8 December, „ 

Ka aar, 

The Knight of Kerry, . 

1,000 0 0 

1,000 0 0 

5 

15 December, 1875. 


Ditto, .... 
The Marquis of Lansdowne, 

2,000 0 0 

800 0 0 

2 



5,950 0 0 

5,500 0 0 

11 

21 April, 1876. 


llev. Richard Fitzgerald, 

1,870 0 0 

810 0 0 

3 



Henry A. Herbert, 

1,680 0 0 

1,320 0 0 

4 

14 March, 1877. 


Ditto 

Arthur E. Herbert, 

11,820 0 0 

3,000 0 0 

6 

13 November, „ 


300 0 0 

300 0 0 

5 

8 May, „ 


Langford Roe, 

2,325 0 0 

1,390 0 0 

3 

17 January, 1878. 


Stephen E. Collis, . 

1,300 0 0 

520 0 0 

2 

3 May, 1876. 


E. and L. Rae, 

3,500 0 0 

1,500 0 0 

3 

5 „ 


James Butler, 

oon o o 

400 0 0 

4 



The Earl of Kenmare, . 

7,840 0 0 

3,500 0 0 




John Hurly, .... 

175 0 0 

70 0 0 

2 

27 April, „ 


Ditto, .... 
The Knight of Kerry, . 

360 0 0 
2,500 0 0 

140 0 0 
500 0 0 

1 

8 August, 1876. 


Richard Blah ony, . 

475 0 0 

380 0 0 

4 



The Marquis of f.ansdovme, . 

450 0 0 

360 0 0 

4 

16 May, 1877. 


Thomas W. Sandes, 

665 0 0 

300 0 0 

3 



Peter Edward Foley, (rep. of),. 

100 0 0 

100 0 0 

r, 



Sir E. Denny, Bart., 

3,000 0 0 

1,600 0 0 




The Earl of Ifenmare, . 

500 0 0 

500 0 0 




George Hewson, . 

600 0 0 

480 0 0 

4 



The Earl of Kenmare, . 
J. M‘G. Magill, 

2,400 0 0 
240 0 0 

1,920 0 0 
200 0 0 

4 

5 

10 March, 1878. 


Ditto, .... 

260 0 0 





Henry Arthur Herbert, . 

1,300 0 0 

1,300 0 0 




The Knight oi Kerry, . 

3,000 0 0 

500 0 0 




Ditto, .... 
J. Collins, .... 
W. Talbot Crosbie, 

236 0 0 
300 0 0 

80 0 0 
180 0 0 

2 

28 August, „ 


1,150 9 0 

600 0 0 

3 



Riobard Rowland Chute, 

100 0 0 

60 0 0 

8 



G. P. Gun Mahony, 

540 0 0 


2 



The Earl ot Kenmare, . 

2,000 0 0 




Thomas Kingston Sullivan, . 

120 0 0 

60 0 0 




S. T. Heard and R. J. Mahony, 

800 0 0 

100 0 0 

l 



Ditto 

700 0 0 





George Hewson, . 

640 0 0 





R. Bateman, .... 

650 0 0 

130 0 0 

1 

19 January, „ 


Office of Public Worlci, Dublin , 
June, 1878 . 


By order, 

E. HORNSBY, Secretary. 
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APPENDIX E. 

NATIONAL MONUMENTS ORDER 

IRISH CHURCH TEMPORALITIES COMMISSION. 

Wednesday, the 12 th day of December, 1877. 

Whereas, by an Order dated the 27th October, 1874, in pursuance of the 25th Section of “The 
Irish Church Act, 1869,” certain Churches, Ecclesiastical Buildings, and Structures, in the said 
Order mentioned, as set forth in the Second Schedule hereto annexed, were vested in the Secretary 
of The Commissioners of Public Works in Ireland, to be preserved as National Monuments, and by 
said Order a sum of £7,100 was transferred to the said Secretary to be applied by the said Commis- 
sioners in maintaining the said Churches, Buildings, and Structures : And whereas by a further 
Order dated the Kith December, 1874, in pursuance of the said Act, certain Churches, Ecclesiastical 
Buildings, and Structures, in the said Order mentioned, as set forth *in the Third Schedule hereto 
annexed, were vested in the Secretary of The Commissioners of Public Works in Ireland to be 
preserved as National Monuments, and by said Order a sum of £15,454 was transferred to the 
said Secretary to be applied by the said Commissioners in maintaining the said Churches, Buildings, 
and Structures : And whereas The Commissioners of Church Temporalities in Ireland have deemed 
it expedient that the powers vested in them by the Twenty-fifth Section of the said Act should be 
further exercised, and the said Commissioners, having made due inquiries, have ascertained that the 
several Churches, Ecclesiastical Buildings, and other Structures in the First Schedule to this Order 
contained are deserving of being maintained as National Monuments by reason of their architectural 
character and antiquity, and have accordingly determined to vest the same in manner hereinafter 
mentioned : 

Now it is this day Ordered by The Commissioners of Church Temporalities in Ireland, pursuant 
to the powers vested in them, that the several Churches, Ecclesiastical Buildings, and other 
Structures specified in the First Schedule hereunto annexed, do Vest in the Secretary of The Com- 
missioners of Public Works in Ireland, to be held by such Secretary, his Heirs and Assigns, upon 
trust for The Commissioners of Public Works, to be preserved as National Monuments, and not to be 
used as Places of Public Worship. And it is farther Ordered that a sum of £27,446 be paid to the 
said Secretary to be held upon trust for the said Commissioners, in addition to the sum of £22,554 
previously paid, making in all the sum of £50,000, to be applied by them in maintaining the 
Churches, Ecclesiastical Buildings, and Structures by this and the former Orders vested. 

In Witness whereof the said Commissioners of Church Temporalities in Ireland have hereunto 
affixed their Corporate Seal the day and year first above* written. 
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APPENDIX TO FORTX -SIXTH REPORT OF THE [W7-78. 

First Schedule referred to in tlie Foregoing Order. 

Description of the Churches, Ecclesiastical Buildings, and other 

Parish. Town land. 

Structures by this Order vested. 


COUNTY OF ANTRIM. 


1 Cranfield, . 


Ruins of Church, Black Oak Cross, fie. 


COUNTY OF ARMAGH. 


2 Killeavy, . . . | Ballintemple, . . Ruins of Church. 


COUNTY. OF CARLOW. 

Barony of St. Mullin’s Lower. 


3 St. Mullin’s, . . | St Mullin’s, 


Ruins of Monastery, Seven Churches, <fcc. 


COUNTY OF CAVAN. 

Barony of Bower Loughtee. 


COUNTY OF CLARE. 


Ruins of Church and Round Tower. 


5 llnish caltra, . . I Inishealtra, or Holy Is- Ruins of Seven Churches, Round Tower, «fec. 

laud. 


Shantraud, . . Ruins of St. Flsinnau’s Church. 


7 Kilfenora, . . . Kilcarragh, 

8 Kilfenora, . . . Kilfenora, 


The Ruins of Chancel of Cathedral, and Stone Crosses 
adjoining. 


9 Kilvush, . . . | Scattery Island, . Eiiins'of Seven Churches, Round. Tower, &c. 


10 Oughtinana, . .1 Oughtmana, 


11 Can-on, or Carrune, I Terrnon, . 
or Carne. 


Barony of T7p2>er Bnnratty. 


Ruins of Three Churches. 

Ruins of Tempi'll Chron&in, or St. Cronan’s Church, 
Tarmon. , 


1 2 Iuchicronan, . . | Inehicronan Island, . Ruins of Parish Church and Abbey. 

Barony of Tnchiguln. 

13 Dysert, or Dysert I Mollaneen, . . Ruins of Church, Round Tower, Carved Cross. 

O’Dea. 


14 Ruan, . . . | Portlecka, 


. Ruins of Rimue Church. 


COUNTY OF CORK (EAST RIDING). 

Barony of Condons and Clang Ibbon. 

15 TeinpleraolagUj . . j Labbamolaga, , . Ruins of Churches, Cashel, St. Molaga’s Bed, <fec. 


IG Titeskin, . . . | Titeskin, . . . Ruins of Church, with Carving of Crucifixion. 
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First Schedule — continued. 


Structures, by this Order vested. 


siastical Ruins. 


COUNTY OF CORK (WEST RIDING). 

Barony of East Carbery ( West Division). 
Inchigeelagh, or Eve- I Derreeimacusha, 
leaiy. 

Barony of Ibanc an<l Barryroe. 
Timoleague, . . | Timoleague, 

Barony of West Carbery (East Division). 
Clear Island, . . j BaHyeiragh North, 

COUNTY OF DONEGAL. 

Barony of Kllmacrenan. 

Raymunterdoney, . I Ray,. 

Tullaghobegly, . . j Tory Island, 

Barony of East Jnlshouien. 

Clonca, . . . | Unigall, 

COUNTY OF DOWN. 

Barony of Upper Xveayh (Bower Ealf). 

Maghera, . . . | Camaeavill, 

Barony of Upper Bccule. 

Rathmullan, . . | St. John’s Point, 

ny of Bower Becalc. 
Ardglass, . . . | Ardtole, . 

Barony of Bower Custlcreagh. 
Newtowimrds, . . | Movilla, . 

Barony of XCinelarty. 

Lougliinisland, . . | Tievenadarragh, 

COUNTY OF DUBLIN. 

Barony of Upper Cross. 
Clondalkin, . . | Clondalfcin, 

Barony of Jlatlulown. 

. | Dalkey Island, . 


Dalkey, 

St. Audoen, 


Ruins of Church of St. Finbar on Island. 


Ruins of Church and Abbey. 


of Dublin City. 

. | Dublin City, 

Barony of Rathdown, 

KiUiney, . . . | Killiney, 

Barony of Cooloch. 

Howth, . . -| Howth, 

COUNTY OF FERMANAGH. 

Barony of Magher a- Stephana. 
AgliaJurcher, . . | Aghalurcher Glebe, 

Barony of Magheraboy. 
Inishniacsaint, I Tnishmacsaint, . 


Ruins of St. BLiaran’s Church, Stone with inscribed 
Cross, <Ssc. 


Ruins of Church and prostrate Cross. 

Round Tower, Abbey, Two Crosses, &c., &c. 

Ruins of Church, Stone Pillar, and Cross. 

Ruins of Church and Round Tower. 

Ruins of Ancient Chapel. 

Ruins of Ancient Church. 

Ruins of Abbey Church of 6th Century. 


Ruins of Parish Church, Middle Church, and M'Cartan’s 
•Chapel. 


Round Tower, Granite Cross, and remains of early 
Monastery. 

Ruins of Church of St. Benedict. 

The Portlester Chapel, with Ruins adjoining the same. 
Ruins of Church. 

Ruins of Church and Abbey. 

Ruins of St. Ronan’s Church, 9th Century. 

Stone Cross. 
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APPENDIX TO FORTY-SIXTH REPORT OF THE 


Aitendix E. 


First Schedule — continued. 


Monuments 
and Eccle- 
siastical Iiuins. 


. No. 


Townland. 

Description of the Churches, Ecclesiastical Buildings, and other 
Structures, by this Order vested. 


COUNTY OF GALWAY. 



Barony of Aran. 


35 

Inislieer, . 

Inislieer, . 

Great Fort, with stone-roofed Cells, and O'Brien’* 
Castle. 

Fort with Mound and Monument. 

Ruins of Church — Kill-Gobnet, Ae. 

Ruins of Church — Burial-place of Seven Daughters. 
Ruins of Church — Tempul Caomlian. 

36 

Inishiuaan, 

Carrowntemple, . 
Carrownlisheen, . 

Fort Mothar Diin. 

Fort of Conor. 

Ruins of Church — Kill Canonagh. 

Ruins of Church — Temphl Caireach Derquin. 

37 

Inish-mor, 

Onaght, 
Killeany, . 

Fort Dun Engus. 

Fort Dun Eochla. 

Dubli Chatham or the Black Fort. 

Ruins of Church — Tempul Benin, with rectangular 
enclosure and group of Cells. 

Ruins of Church — Tempul Brecan and Cross. 

Ruins of Church — Tempul beg mac Dara. 

Ruins of Chui'ch — Tempul more mac Dara. 

Ruins of Church — Tempul Assurniadhe 
Ruins of Church — Tempul Ciara Monastir. 

Ruins of Church — Tempfil ii, Phoill. 

Ruins of Church — Tempul an Cheathrair Alum. 

Ruins of Church — Teglacli Enda (St. Enda’s Church).. 


Barony of Longford. 


38 

Tynagh, 

Xilmurry, . 

Fort Mnirbheacli Mill, Church, Clochans, Ac. 

39 

Clonfert, 

Ogliil More, 

Fort Blackfort, several Cells and Churches. 


Barony of Dunhellln. 


40 

Oranmore, 

| Roscam and Innplot, 

Round Tower and Ruins of Church. 


Barony of JCitconnoll. 


41 

Kilconnell, 

| Abbeyfielcl, 

Ruins of Church, Abbey, Well, Cross, Ac. 


Barony of Bunmorv. 


42 

Kilbennan, 

| Tonlegee, . 

Putins of Church, Round Tower, Sic. 


Barony 

of Clare.. 


43 

Annagliclown, . 

| Annaglidown, . 

Ruins of Two Churches, Round Tower, Ac. 


Barony of Kiltartan. 


*44 

Beagli, or St. Anne's, 

Beagli, 

Ruins of Church on Island. 

45 

Kilmacduagli, . 

Kilmacduagli, . 

Ruins of Church, Monastery, Round Tower, Ac. 


Barony of Ballynahinch. 


46 

Omey, 

| High Island and Kill, 

Stone-roofed Cells and Rums of Church. 


COUNTY OF KERRY. 



Barony of Magun lhy. 


47 

Agliadoe, . 

| Parkavonear, 

Ruius of Cathedral and Round Tower. 


Barony of Claninauricc. 


48 

Rattoo, 

| Rattoo, 

Ruins of Church, Abbey, Round Tower, Ac. 


Barony of Trugltanaciny. 


49 

Annagh, . 

j Annagh, . 

Ruins of Church and Sculptured Stones. 

50 

Ratass, 

. | Ratass, 

Ruins of Church. 

51 

Ballyseedy, 

. | Ballyseedy, 

| Ruins of Church. 


* Subsequently cancelled. 
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First Schedule—: -continued. 



D 

Parish. Townland. 

i 

COUNTY OF KERRY-continued. 1 

53 

Cahev, 

Barony of Iceragh. 

. . Church Island, . . P 

53 

Droinod, . 

. . Church Island, . . R 

54 

KLill'emlagh, 

. . Great Skellig Rock, . R 

55 

Dingle, 

Barony of Corragutny. 

. . 1 Ballymorreagh, . . ' P 

56 

Dunquin, . . . Inishabro, . . .1 

(The Blasquet Islands.) Inishvickillane, . . 1 

Inishtooskert, . . 1 

57 

Garfinny, . 

. . Ballintaggart, . . j ( 

Garfinny, . . . | I 

58 

Kilmalkedar, . . Kilmalkedar, . . 1 

Gallants, . . . 

59 

Stradbally, . . Illauntannig, . . 

(Maharees Islands.) Illaunmill, . . . R 


COUNTY OF KILDARE. 

60 

Barony of Iforth Salt. 

Taghadoe, or Taptoe, . | Taghadoe, . . . - 

61 

Kilcullen, 

Barony of Kilcullen. 

. | Old Kilcullen, . . 


COUNTY OF KILKENNY. 

62 

Barony of KnocJetoi>ber. 
Knocktopher, . . 1 Knocktopher, . 

| Sheepstown, 

63 

Fertagh, 

Barony of Qalmoy. 

. | Grangefertagh, . 

64 

Kilree, 

Barony of Kells. 
. | Kilree, 

65 

Clonamery, 

Barony of Ida. 

. . j Clonamery, 

66 

Ullard, 

Barony of Gowran. 
. 1 Ullard, 

*67 

Tullow Herin, . . | Tullow Herin, . 



KING’S COUNTY. 

68 

Barony of Garrycastle. 
Clonmacnoise, . ■ 1 Cloiunacnoise, . 

69 

Rahan, 

Barony of Ballycotcen. 

. . | Rahan, 


COUNTY OF LIMERICK. 

70 

Dvsert, or 

Barony of Coshma. 
Carrigeen, . | Carrigeen, . 

71 

Clonkeen, 

Barony of ClanuillUajn. 

. . | Clonkeen (Barrington), 

72 

Mungret, 

Barony of Pubblebrlen. 

. . . Dromdamg, 



Castle Mungret, 


Description of the Churches. Ecclesiastical Buildings, and other ^^EcSe- 8 

Structures, bv this Order vested. siastica! Ruins 


Cells. 

Ruins of Church of St. Michael’s Rock, st 
Cells, &c. 

Ruins of Tempul Gel (the White Church). 


Round Tower. 

Ruins of Abbey, Church, Round Tower, and Cross. 


Round Tower. 

Ruins of Chnvch, Round Tower, and Cross. 
Ruins of Church. 


Ruins of Church. 
Round Tower, &c. 


Ruins of Churches, Two Round Towers, Crosses, &c., 

&e. 

Ruins of Two Chiu-ches. 


Ruins of Church and Round Tower. 

Ruins of early Church. 

Ruins of Monastery. 

Ruins of Church east of Monastery. 

Ruins of Tower and Gateway. 

Ruins of Building north of the Church. 

Ruins of Temple Mungret, half a mile north of the 
Church. 

Ruins of Hermitage at east end of Parish. 


* Subsequently tancelled. 
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National 
Monuments 
and Eccle- 
siastical Ruins. 


No. 


Townlftnd. 

Description of the Churches, Ecclesiastical Buildings, and other 
Structures by this Order vested. 


COUNTY OF LIMERICK— continued. 



Barony of Otengu in. 


73 

Killagholihane or 
Killaliathan. 

Lower Lacka, 

Burns of Church. 


COUNTY OF LONDONDERRY. 



Barony of Keenaght. 


74 

Bovevagh, . 

Bovevagh, . 

Ruins of Church. 

75 

Banagher, . 

Magheramore, 

Ruins of Church and small Building. 


Barony of Zoughinsholin. 


76 

Maghera, . 

Moneymore, 

Ruins of Church. 


COUNTY OF LONGFORD. 



Barony of BathcUne. 


77 

Cashel and Islands, . | 

Incheleraun, 

Ruins of Seven Churches, Abhev, &c. 


COUNTY OF LOUTH. 


78 

Dromiskin, . . | 

Dromiskin, 

Ruins of Round Tower, &c. 


COUNTY OF MAYO. 



Barony of Kilmaine. 


79 

Shrule, . . 

1 Shrule, 

| Kinlough, . 

Ruins of Church and Abbey. 
Ruins of Church and Castle. 


Barony of Bnrrishoole. 


80 

Aghagower, 

| Aghagower, . . ' 

Round Tower and Church. 


Barony of Murrisk. 


81 

Kilgeever, 

| Lecarrow, 

Ruins of Church, <&c., on Clare Island. 


Barony of Oallen. 


82 

.Meelick, . 

| Meelick, . 

Ruins of Church and Round Tower. 


Barony 

of Erris. 


83 

Eolmore, . 

| Termoncarragh, . 

| Inishglora, . . 

Ruins of Church of St. Dairbhile. 

Ruins of St. Brendan’s Oratory, Three Churches, 
Cashel, &c. 


Barony 

of Carra. 


84 

Turlough, . 

| Turlough, . 

Ruins of Church and Round Tower. 


Barony of Kllniaine. 


85 

Ballinchalla, 

| Inishmaine, 

Ruins of Inishmaine Abbey. 


COUNTY OF MEATH. 



Barony of Upper JCells. 


86 

Dulane, 

j Dulane, 

Ruins of Chapel in Graveyard, and Ancient Crosses in 
Idem Churchyard. 


Barony of Skreen. 


87 

Skreen, 

j Skreen, 

Ruins of Church and Two Stone Crosses. 


Barony of Zotoer Moyfenragh. 


88 

Trim, 

| Newtown, 

Ruins of Cathedral. 


COUNTY OF MONAGHAN. 



Barony of Dartrce. 


89 

| Clones, 

| Crossmoyle, 

Ruins of Round Tower and Abbey. 
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First Schedule — continued . 


Apl’EKDII E. 


No. 

Parish. 

Townland. | 

Description of the Churches, Ecclesiastical Buildings, and other 
Structures, by this Order vested. 


QUEEN’S COUNTY. 



Barony of Clandonagh. 


90 

Rathdowney, 

| ErriU, 

Ruins of Church, Monastery, and Cross. 


Barony of CuZlenagJi. 


91 

Fossy, or Timahoe, 

1 Fossy Lower, 
| Timahoe, 

Ruins of Church. 

Round Tower and Abbey. 


Barony of Sllevemargy. 


92 

Killeshin, . 

| Sleaty, 

Ruins of Church. 

93 

Sleaty, 

| Sleaty, 

Ruins of Church and Two Crosses. 


Rational 
Monuments 
and Eccle- 
siastical Ruins. 


94 

95 

96 


COUNTY OF SLIGO. 


Barot 

Ahamplish, 

Calry, 

Drumcliff, . 


iy of Car bury. 

. Inishmurray, 

. Church Island, . 
Drumcliff South, 


97 


98 


100 

101 


COUNTY OE TIPPERARY. 


Barony 

t Iffa and Offa West. 

Donaghmore, 

1 Donaghmore, 

Kilmurry, 

. | Ballynoran, 

Barony of Ikerrln. 

Corbally, . 

. I Mona-incha, 

Roscrea, 

. | Townparks, 

Baro 

iy of BClddletjL*rd. 

Hore Abbey, . 

. | Hore Abbey, 


. Church of St. Molaise, and stone-roofed Cells, and the 
other Ancient Monuments on this Island. 

Ruins of Church. 

. Ruins of Churches, Monastic Buildings, Round Tower 
Two Crosses. 

. Ruins of Church. 

■ Ruins of Church. 

• Ruins of Monastery and of the Women’s Church. 

• Round Tower and Church of St. Cronan. 

• Ruins of Hore Abbey, Dominican Church, &c. 


102 


COUNTY OF TYRONE. 

Barony of Clogher. 

Errigal Keerogue, . | Gort, 


COUNTY OF WEXFORD. 


103 


104 


Barony of Gorey. 

Ferns, . . . | Ferns Upper, 

COUNTY OF WICKLOW. 

Barony of Newcastle. 

Kilcoole, . . . | Woodlands, 

Barony of JtatTidown. 


105 


Delgany, . 


. | Delgany, . 


. Ruins of Church, Round Tower, and Cross. 


. Ruins of Augustinian Monastery, Two Churches, and 
Cross. 


. Ruins of St. Mary’s Church, Down’s Mill. 

. Ruins of Old Church and St. Crispin’s Cell. 


Second Schedule referred to in the foregoing Order. 


No. 

Parish. 

Townland. 

Description of the Churches, Ecclesiastical Buildings, and other 
Structures, by this Order vested. 

1 

COUNTY OF TIPPERARY. 

Barony of Xiddlcthird. 

St. Patrick’s Rock, . | St. Patrick’s Rock, . ' 

The Ruins of Ancient Cathedral Church on “ The Rock 
of Chshel,” with the land adjacent thereto. 


K 2 
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Third Schedule referred to in the foregoing Order. 

Description of the Churches, Ecclesiastical Buildings, and otw 

is!i. Townland. 

Structures, by this Order vested. 


COUNTY OF FERMANAGH. 

Barony of Kagheraboy . 
Devenisli, . . . | Devenisli, . 


Devenisli Church and Round Tower. 


COUNTY OF KERRY. 


Barony of Corkagulncy. 

Kilmalkedar, . . | G-allarus, . 


COUNTY OF KILKENNY. 


Barony of Goivran. 


Ardfert Cathedral and Ruins of Two Churches. 


Killamery Stone Cross. 


Kilkeeran Stone Cross. 


COUNTY OF LOUTH. 

Barony of Berra rd. 

Monas terboice, . . | Monasterhoice, . 

COUNTY OF MAYO. 

Barony of Tyrawlay. 

Killala, . . | Town Plots West, 

COUNTY OF MEATH. 

Barony of Batoath. 

Donaghmore, . . [ Donaghmore, 

Barony of Upper Kells. 

Kells, . . . | Town Parks, 

COUNTY OJ? TIPPERARY. 

Barony of Iffa and Offa East. 
Newtown Lennan, . | Alienuy, . 

COUNTY OF TYRONE. 

Barony of Kiddle. Dungannon. 

Donaghmore, . . j Donaghmore, 

COUNTY OE WATERFORD. 

Barony of Dceles-within-Drum. 
Ardmore, . . .1 Dysert, . 


COUNTY OF WICKLOW. 

Barony of Ballinacor Korth. 
Derralossary, . . Lugduff, . 

Carmadeny, 
Derry bawn, 
Brockagh, . ' . 


MonasterboiceChurcli, RoundTower, andTlireeCrosses. 


Killala Round Tower. 


Donaghmore Church and Round Tower. 


St. Columb’s House, Kells. 


Kilclispeen, Two Stone Crosses. 


Donaghmore Stone Cross. 


Ardmore Cathedral, Round Tower, and St. Declan’s 
Tomb, in the same enclosure. 


The Ruins of the Seven Churches, with the Round 
Tower, Stone Crosses, and the other Ecclesiastical 
Buildings or Structures. 
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National Monuments op Ireiand. 
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Appendix E. 


Report of 
Mr. T. N\ 
Deane, on 
National 
Monuments 



St. Cobinib Kill’s House , Kells, Go. Meath. 


The dimensions are as follows: — The lower apart- 
ment is 19 feet long by 15 feet 5 inches wide, and 23 
feet high to crown of vault (see illustrations Nos. 2 & 
3). The croft above the vault is divided into three 
chambers (see illustration No. 1) respectively, 5 feet 
3 inches, 4 feet 4 inches, and 5 feet 4 inches in length, 
communicating with each other by openings 1 foot 
9 inches wide, access being from the lower apartment 
through a hole in the vault, as shown in plan. 

With the exception of some of the roofing stones 
and quoins, which were displaced by the growth of 
Ivy and trees, the building was in fair condition, and 
little repair necessary. It principally consisted of 
pointing to the roof, replacing missing stone quoins, 


Within the past year the number of ancient build- removal of destructive Ivy and trees, putting gate to 
burs placed under the supervision of the Board has doorway of enclosure, and general levelling and sodding 
been largely increased, with a corresponding augmen- of ground, 
tation of grant for their maintenance. The original 

list comprised fourteen buildings and crosses in ten C* 0 - - Section looking South). 

counties. The second list, 105 buildings in twenty- 

ebrht counties. Owing to the difficulty of ascertaining i~ . ' 

which buildings worthy of preservation came within Eggg p i ... e g g — ' ~ " Kajjj| 

the 25th section of the Church Act, the list at Bg9 . 

present is not all that could be desired ; nevertheless pjgH 

it contains a very fair selection of representative Irish (1 \ \ ' 

ruins, which, at a future day, may be revised with (SB 

advantage. W i II II SB 

Since my last Report, the work of maintenance has ^ ~j£S 

steadily progressed. The original list has been nearly 1 — -IggKS 

gone through, caretakers, in many instances, appointed, BBSS 

and the buildings placed in a safe condition. Several BEsB 

of the new list have been taken in band, and arrange- l ag|B| 

nients are being made by which a larger number can BBS BIj| • 

be worked at simultaneously. BBjH |3BS 

At Movilla, Ardtole, St. John’s Point, Loughinis- ggSgl 

land and Maghera, in the Coimty Down ; Kilmacduagh jgjggi! 

co. Galway ; and Howth Abbey, co. Dublin ; works ■BH BBS 

are in progress. zK A ms 


This structure is one of those curious stone-roofed 
Oratories of which many examples are found in 
Ireland. It is situate a little outside the town of 
Kells, County Meath. 


(No. 1. Upper Chamber — -Plan on line A, B — Scale ^ inch to a foot). 
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Appendix E. 


Report of 
Mr. T. N. 
Deane, on 
National 
Monuments 
and Ecclesias- 
tical Ruins. 


Illustrations Nos. 4 and 5 represent enlarged drawings of windows at east end and south side. 


(No. 4. Elevation of Window, East end). 




Donough/moi e Church and Tower, County Meath. 

The Tower here is the main feature of interest, the 
masonry of which is particularly good. The cone has 
fallen, hut the condition of the wall is such as to 
require no repair. 

The following illustration of sculpture over the door 
of the Tower is particularly interesting. 

What remains of the fourteenth century Church 
has little to attract attention. The remains of the 
helfry and eastern end alone remain. 

GALLERUS AND KILMALKEDAR, BARONY OP KNOCK- 
QUINBY, CO. KERRY. 

The Oratory of Gallerus formed one of the original 
list of national monuments. Kilmalkedar, with its 
adjacent buildings, come within the second series. 

Few districts in Ireland furnish a more interesting 
field for the archeologist than this barony. Within a, 
radius of a mile from Gallerus are to be found — 
Kilmalkedar — several Oratories of the Gallerus type, 
beehive structures, Ogham stones, ancient inscriptions, 
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and Conventual buildings of the fifteenth century, some instances moveable with the hand, displacement Appendix E. 

The Church of Kilmakedar itself exhibits beautiful would be impossible without violence. 

Romanesque work which I describe hereafter. The building, which is an oblong, measures 23 feet ^ 

by 10 feet by 16 feet to ridge of roof, which is coved Deanei on 
The Oratory of Oallenu (GalUn-os, stranger’s point.) converging corbelled stones, wrought, and, I National 

J v ’ Hi) believe, sawn on the internal face. Monuments 

Built of stones, laid without mortar, and selected The doorway (of which I give an illustration — andtcclesias- 
with such care and skill that notwithstanding the No. 7) has over the lintel two perforated stones (A), 11 ' nlDB " 
irregularities, of their shape, a close- which evidently have some connection with a mode 

fitting joint is attained. Not only is v/ j * of securing the opening from the inside. Several 

each stone .fitted to its neighbom as \ — k theories have been put forward as to the use of these 

far as outline is concerned, but the -<T! holes. My impression is, that a lifting shutter, with 

bed has also been considered, which two horns (see sketch No. 8) was used as a door, 

is at such an angle to the plane of the ^ . which could be secured atthebottomby a transverse, or 

building as to prevent the ingress of one running from the eastern end to the foot of shutter, 

rain, and such stone is so fitted that, although in which would effectually prevent an assault from the 


(No. 7. Elevation of Doorway, inside). 



outside, and that this door or shutter was used only evidently for crosses. The Oratory has been carefully 

when , the occupant wanted to secure the building fenced by Lord Ventry, and requires no repair, 

from intrusion. At Scattery Island the holes exist, About a quarter of a mile north of Gallerus is a 
out do not go through the lintel — confirming this curious collection of what originally were bee-hive 
_ structures, arranged as shewn in illustration No. 10. 

The window at eastern end (see illustration No. The roofs have fallen in, but the walls and the 

9) shows a curious combination of complex jointing entrance are clearly defined. These ruins have been 

and rude masonry. Over this window are several fenced in and protected. The character of the masonry 

projecting stones, the use of which I cannot* pretend is much ruder than at Gallerus, with no attempt at 

to say. At either end of the ridge are the sockets, jointing or cutting the stones. 
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(So. 10). 



£UnuUkedar. 

This is one of the most interesting churches in 
Ireland. It consists of a nave, 27 feet 4 inches long 
by 17 feet -wide; walls, 3 feet 7 inches thick ; chancel, 
16 feet by 11 feet 3 inches; walls, 2 feet 9 inches 
thick. It has been suggested that the nave was 
vaulted. I am disposed to think that it was not 
so, but that, to a certain height, the walls were 
corbelled so as to receive a roof of narrower span. 
I am borne out in this idea by the absence of any 
indication of an arch on the two gable walls, higher 
than would be suggested by the height of corbelling. 

The original chancel, which has been rebuilt, pro- 


bably to extend its proportions, shows at either sides 
the jambs, sills, and portion of arches of the origins 
chancel windows, as indicated on plan and secnon. 
There can be no doubt from what remains of these 
windows that they occupied a position in a semi- 
circular or curvelinier eastern end. 

In my Report of 1876, with reference to .the east 
end of Cormack’s Chapel, at Cashel, I referred to 
certain indications of a change of form which w01 ' 
lead to a supposition that it also had an apsi 
eastern end. The absence of such termination ^ 
ecclesiastical buildings in Ireland generally acl 
interest to these two instances of a probably contrw. . 
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The present, or enlarged, chancel at Kilmalkedar, 
although of more modern date, is peculiar in retain- 
ing the same romanesque features as the rest of the 
church. The arcading on the interior of nave is 
interesting as a clue to the original design of the 
internal side elevation of Cormack’s Chapel, which 
has been mutilated by the addition of modern window 
openings. 

The terminal to one of the gables was found in the 
accumulated rubbish and replaced. The tottering 
masonry has been secured, and such other repairs 
effected as were necessary to place the ruin in a safe 
condition. Some work has still to be done, which, 
owing to inclement weather, could not be completed 
last year. 

In the grave-yard are several crosses and sculptured 
stones of interest. 


Appendix E. 


Adjacent Buildings. 

Near the church of Kilmalkedar, in the yard of a 
fanner, is another oratory, ruder in construction and 
not so large as Gallerus. It is quite perfect, and is 
now used as a pen for sheep. 

The remains of domestic buildings, although exten- 
sive, have little architectural interest. 

Hear to these is another oratory, of which the roof 
has fallen in ; the masonry is different from any of 
the others, being an intermediate type between that of 
Gallerus and the bee-hive structures. 

The following illustration (No. 13.) gives a fair 
notion of its condition. 


Report of 
Mr. T. N. 
Deane, on 
National 
Monuments 
and Ecclesias- 
tical Ruins. 


(No. 13). 



ELilmauduah, Co. Galway. 

This group of buildings consist of the following : — 
1st., The Cathedral. Tempul-Mor j 2nd., The Belfry ; 
3rd., Tempul-Muire, or the Church of Mary ; 4th., a 
Church, Tempul Eoin Baiste, or St. John’s Church ; 
Sth., Seanchloch or Abbot’s House ; 6th., Tempui 
MacDuach ; 7th., Little Chinch of MacDuach, and 
the Monastery, or Hynes’ Chmch. 

The Cathedral. 

The western portion of this building (doorway), 
according to authorities, dates from the year 610 a.d., 
having been built for St. Colman MacDuach, by his 
kinsman, Guaire Aidhue, king of Connaught, and 
attributed to the celebrated architect, Goban Saer, to 
whom is also assigned the erection of the tower, at 
Glendalough, Co. Wicklow. 

The rest of the building is 14th or 16th century 
work. The similarity of the masonry between the 
round tower and the west end of the Cathedral is 
particularly interesting ; there can be no doubt as to 
their being co-eval, and suggest having been built by 
the same hands. 

The building is in fair condition, and much the same 


nature of work has to be done towards repairs of 
quoins, replacing mullions, clearing the interior of 
rubbish, levelling the ground outside, <fec. 

Work having been commenced at another church of 
the group, the cathedral will follow in due course. 

The Tower. 

This is one of the largest in Ireland, its masonry of 
the earliest period, and presenting all the features of 
what may be called a cyclopean. The tower has evi- 
dently been struck by lightning, and the utmost care 
must be taken in any steps towards its future protec- 
tion. It not only overhangs considerably, but has 
several rents almost from top to bottom. It is now 
under consideration what steps should be taken fonts 
security. 

Hynes’ Church. 

In architectural detail this church is by far the most 
interesting of the group ; the chancel piers are quite per- 
fect, with well carved capitals (see illustration No. lb). 

Sketch No. 14 represents the east window of this 
church ; exhibits very peculiar detail. 
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(No. IS). 



AppehdixE. 


Report of 
Mr. T. N. 
Beane, on 
National 
Monuments 
and Ecclesias- 
tical Ruins. 


The quoins at east end have wrought and moulded 
shafts. At the north side is a portion of the wall of 
a more ancient church, running parallel with the wall 
of nave. I am disposed to agree with the Reverend 
M. Shannon (the parish priest), who has taken great 
interest in the ruins, that the present north wall of 
nave, which was rebuilt when the greater portion of the 
more ancient wall fell, was built not on the original 
site but inside it, and that the old portion was allowed 
to stand in its original position. 

The question of the date of this church is one of 
which, at present, I am unable to give a decided 
opinion. At first glance one would be disposed to 


attribute it to the end of the 12th century ; but there 
is a peculiarity about the mouldings, and certainly in 
the capitals, which leads me to think it is of later date. 
If this is the case, it is a very curious instance of a 
copy of an earlier style at a late period. At Cashel I 
have found an imitation of early English work done in 
the 16 th century, and here I am disposed to consider 
the east window, and piers at Hynes’ Church to be a 
copy of Romanesque work. 

The ivy has made terrible havoc in this chinch, the 
stonework of the east windows being much dislocated. 

Illustrations Nos. 1C and '17, represent portions of 
building. 


[Illustrations. 

L 2 
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Report of 
Mr. T. N. 
Deane, on 
' National 
Monuments 
and Ecclesias- 
tical Ruins. 


(Nos. 16 and 17). 



Movilla, Co. Down. 

The church at Movilla (Magh-vile, the plain of the 
ancient tree) was founded about a.d. 540, by St. Finian, 
or Findburr, who was regarded as the patron saint of 
that part of Ulster. The place was afterwards tlio 
site of a convental establishment, and was known also 
the name of Monkstown, in Irish, Baill-na-manae. 

The church originally was 107 feet long, but nothing 


of interest, except the eastern and western windows, 
now remains. 

The works necessary' to prevent further decay have 
been executed. 

Several interesting monumental slabs have been 


found in the churchyard. 

Illustrations Nos. 18, 19, 20, 21, 22 and 23, repre- 
sent some of these slabs. 
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Report of 
Mr. T. N. 
Deane, on 
National 
Monuments 
and Ecclesias- 
tical Ruins. 


(No. 22). 



(No. 23). 



St. John’s Point, Co. Down. 

This church hore the name Styom, formed from the 
Irish Fig-Eoin, John’s House. It measures 20 feet by 
13 feet, and is of very ancient date. The necessary 
works of repair have been completed. \ 

Maghera Church and Round Tower, Co. Down. 

Only slight remains of the church, and a stump of 
the roimd tower, mark the site of this noble monastery, 
referred to as having been founded by St. Domlian- 
gant (Donent) bishop, and one of Saint Patrick’s 
disciples. The necessary repairs are now in progress. 

Loughinisland, Co. Down. 

In the old parish cemetery are the ruins of these 
churches — the old parish church, the middle church, 
and each contains chapel. They are of the ordinary 
type of Irish churches. 


Howth Abbey, Oo. Dublin. 

The name Howth is Danish, and signifies “ a head,” 
the Irish name being Edar or Ben-Edar. The church, 
which seems to have been occupied for divine service 
up to a comparatively recent date, and to have suf- 
fered accordingly, occupies a very commanding position 
on a spur of the hill towards the harbour. 

It consists of a double nave, originally of the 15th 
century work, considerably altered in the 16th century, 
when, apparently a gable was added at the west end, 
bearing a triple bell-cot. At a subsequent period, the 
outer walls on the north and south sides were reduced 
in height, cutting across the side windows which were 
built up, gables built at each end, and the whole 
building was covered with one roof. 

Some progress has been made in repairing the above. 
Adjoining the church-yard is a building locally known 
as the College. 

Thomas H. Deane. 
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